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PROJECT: South Mountain Transportation Master Plan FILE: 3011834 
PREPARED BY: Gavin Norman DATE: 99° 7 097702 

revised 
SUBJECT: Updated Population and Employment Forecasts 


for travel demand modelling 


General 

The most recent Regional population and employment forecasts (to Years 2001 and 2021) were 
developed by Strategic Planning for the Regional Transportation Review (1996) and are based on 
1986 and 1991 Census data. As part of the travel demand modelling exercise to be undertaken 
for the South Hamilton Mountain Transportation Master Plan an updated set of population and 
employment numbers were required for 1996, 2001, 201 1, and 2021. Strategic Planning did not 
have the resources to provide a set of updated forecasts therefore the Special Projects Office 
undertook the task as follows. 


1. 1996 Census data (POR/POW) was used as the basis for developing the updated forecasts for 
both population and employment using the RTR 2001/2021 forecast as a control. At the 
onset of the forecasting exercise (Nov-Dec/98) only 1996 POR data was available therefore 
there was a delay in generating forecast employment estimates. 1996 POW data became 
available in February 1999. Strategic Planning agreed with this approach. 


2. Unless new information showed otherwise, 2021 forecasts were assumed to be valid (except 
for Lower Hamilton employment - see 2ii below) given the long time to the planning horizon 
and that there has not been a significant change in the strategic direction for growth. The 
original 2001 forecasts were also assumed to be applicabie unless growth since 1991 was 
shown to be different than planned. 2011 forecasts were generally interpolated between the 
2001 forecasts and the 2021 forecasts for each zone within the Region. Strategic Planning 
agreed with this approach. 


Sources 

i) Regional Planning Department 

The Region's Planning Department provided 1996 population (POR) by Census Tract (CT) for the 
Region's municipalities and by neighbourhood for the study area. The equivalent employment 
(place-of-work) data was provided by CT only. 


il) Municipal Planning Departments 

Population by CT was confirmed with data (Census based) obtained from area municipality 
planning departments. Data from municipalities was also used to determine where and when 
development was likely to occur in the growth areas adjacent to the study area, e.g. Heritage 
Green in Stoney Creek and the Meadowlands in Ancaster. 


For the study area, 2001 population forecasts for the primary study area were updated entirely to 
reflect the most up-to-date neighbourhood population forecast developed by the City's Planning 
Department (January 1998). 


ii) Other 

The Region's 1995 Commuter Study and Demographic Profiles Report were documents that were 
used to get an understanding of growth in the Region including data contained in information from 
the Office of Economic Development. A field review was undertaken and examination of recent 
aerial photography to assess the extent of economic development in the areas adjacent to the 
South Mountain. 


Rationalization of Population and Employment 


7. Population 
i) Study Area (Mountain) 
- 1996 population by traffic zone provided by Region Planning 
- 2001 and 2003 forecasts by neighbourhood in primary study area provided by 
City Planning. 
- City Planning 2001 forecasts used to update old 2001 forecast in primary study 
area; assume 2021 forecast OK; 2011 forecast is an interpolation of 2001 and 
2021 but 2003 forecast used in 2011 forecast as the minimum population for 
the given zone. 


ii) Lower Hamilton 
- 1996 population by CT provided by Region Planning (tracts generally correspond 
with traffic zones) 
- assume 2001 and 2021 forecast OK; 2011 forecast is an interpolation 


ili) Stoney Creek/Ancaster/Dundas/Glanbrook 

- 1996 population by CT provided by Region Planning 

- 1996 population by Planning District provided by Ancaster and Stoney Creek 
Planning 

- population confirmed with land use info from Ancaster and Stoney Creek 
Planning 

- revise 2001 based on land use info and extent of development (field review); 
assume 2021 forecast OK (except Glanbrook NW 5,600 and Heritage Green 
30,000); 2011 forecast is an interpolation 


iv) Flamborough 
- 1996 population by CT provided by Region Planning 
- assume 2001 and 2021 forecast OK; 2011 forecast is an interpolation 


2. Employment 
i) Study Area 
- 1996 place-of-work by CT provided by Region Planning 
- growth is consistent with 1991 forecasts 
- assume 2001 and 2021 forecasts are adequate; interpolate for 2011 
- adjust employment numbers at Mohawk College - too low - use H-W Fact Book 
and called Hillfield-Strathallan 
- eliminate employment at psyche hospital to reflect closing and replace with 


population 


il) 


ili) 


iv) 


v) 


vi) 


vii) 


- review Retail Shopping Inventory provided by Planning and make adjustments if 
necessary 


Lower Hamilton 
- 1996 place-of-work by CT provided by Region Planning 
- apply reduction of 23,000 jobs in this area (mostly in industrial area and core/ 
limited growth elsewhere 
- adjust 2001 and 2021 forecast to reflect job losses; apply RTR growth rates to 
reduced base 


Ancaster 
- 1996 place-of-work by CT provided by Region Planning 
- forecasts seem high (especially in agricultural sector and Meadowlands) 
otherwise OK: conduct field visit to Meadowlands-estimate correlates with 
Census data. 
- 2001 forecast reduced; 2021 forecast the same (use RTR growth rates) 


Stoney Creek 
- 1996 place-of-work by CT provided by Region Planning 
- forecasts OK; moderate increases and decreases in most zones 
- 2001 forecast too high reduced by 2,000 in industrial area; adjust based on info 
provided by Town and field visit; results in lower overall forecast for 2001; 
2021 total remains the same (use RTR growth rates) 


Glanbrook 
- 1996 place-of-work by CT provided by Region Planning; big increase in Prime 
sector, spread growth across each zone 
- use RTR growth rates for 2001 and 2021 forecast; interpolate for 2011 


Dundas 
- 1996 place-of-work by CT provided by Region Planning; big increase in Prime 
sector, spread growth across each zone 
- reduce 1996 by 600 to account for government services sector with no usual 
place of work 
- apply RTR growth rate for 2021 forecast to 2001 forecast; apply absolute job 
increase (422 jobs) from 2001 RTR to 2021 ATR to the 2021 forecasts 


Flamborough 
- 1996 place-of-work by Census tract provided by Region Planning; big increase in 
Prime sector 
- assume RTR growth rates for 2001 and 2021 forecast are adequate; interpolate 
for 2011; except reduce growth in 703 by 1/3 to 2021 to account for big 
increase from 91-96 


refer to: ..\area-mun-popemp with rationale 2.XLS for comments and notes. 
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Traffic Zones 


Traffic Zone Maps 
Traffic Zone Equivalency 
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New Model 
Traffic Zones 
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ZONE EQUIVALEANCY 


OLD ZONE NEW ZONE OLD ZONE NEW ZONE OLD ZONE NEW ZONE OLD ZONE NEW ZONE 


310+309 
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314 
314 
314 


South Mountain Area Transportation Study 
Data Sources 


¢ 1997-99 Intersection Count Data - City of Hamilton Department of Public Works and Traffic 


¢ 1998 Hamilton-Wentworth Traffic Volumes - City of Hamilton Department of Public Works 
and Traffic 


¢ 1998 Collision Report - City of Hamilton Department of Public Works and Traffic 
e IMS Pavement Condition Database 

e Land Use Forecasts (RTR Study) 

e 1996 StatsCan Census Data 

¢ Region of Hamilton-Wentworth EMME/2 Travel Demand Model 

e 1996 Transportation Tomorrow Survey - DMG, University of Toronto 
e Previous Studies 

e Regional Transportation Review - 1996 

e Rymal Road ESR - 1995 

e Stone Church Road ESR - 1995 

e Upper Gage ESR - 1993 

e Official Plans 

e Region of Hamilton-Wentworth 

e City of Hamilton 

e City of Stoney Creek 


e Town of Ancaster 


Data Sources and Networks 


Data Sources 
Network Options 
Network Inputs 
Network Assumptions 


South Mountain Area Transportation Study 
Data Sources 


1997-99 Intersection Count Data - City of Hamilton Public Works and Traffic 
1998 H-W Traffic Volumes - City of Hamilton Public Works and Traffic 

1998 Collision Report - City of Hamilton Department of Public Works and Traffic 
IMS Pavement Condition Database 

Land Use Forecasts (RTR Study) 

1996 StatsCan Census Data 

Region of Hamilton-Wentworth EMME/2 Travel Demand Model 


1996 Transportation Tomorrow Survey - DMG, University of Toronto 


Previous Studies 


Regional Transportation Review - 1996 
Rymal Road ESR - 1995 

Stone Church Road ESR - 1995 

Upper Gage ESR - 1993 


Official Plans 


Region of Hamilton-Wentworth 
City of Hamilton 
City of Stoney Creek 


Town of Ancaster 


South Mountain Area Transportation Study 


Alternative Network 


Proposed Networks for 2nd Stage Analysis 


et, Base Network —» make refinements to link capacities based on review by Traffic. 


1998 Network 
2001 Network 
2001A ie) 1998 
2001B ey 2001A 
2006 Network 
2006A E> 2001A/B 
2006B ES) 2001A/B 
2011 Network 
2011A i 2006A 
2011B os, 2006B 
2021 Network 


2011A 


2021C 2011A 


= 

20218 =) so 
= 
c 


2021D 2011B 


+: > 4 lane Upper Wentworth from LINC to Stone Church 
—> 5 lane Upper James from LINC to Stone Church 


+: — 2 lane Upper Ottawa from LINC to Rymal 
— 2 lane Upper Paradise from Mohawk to Stone Church 
— 2 lane Upper Wellington from Mohawk to LINC 
—> 2 lane Upper Sherman from Mohawk to LINC 


+:—p with N/S Freeway 


+: —> without N/S Freeway 


+:—7 lane Upper James 


+: —> 4 lane Rymal Road from Upper Paradise to West Sth 
—> 4 lane West 5th from the LINC to Stone Church 


+:—P 4 lane Rymal Road from Upper Paradise to West Sth 
—>7 lane Upper James from the LINC to Stone Church 


+: —» 4 lane Rymal Road from Upper Paradise to West 5th 
—> 4 lane Upper Wellington from the LINC to Stone Church 


+:—® 4 lane Rymal Road from Upper Paradise to West Sth 
—» 4 lane West 5th from the LINC to Stone Church 


4.4 Assumptions 


A 1998 base year model was developed by incorporating the revised demographic data 
and modifying the base network to include the committed network improvements outline in Table C. The 
calibration was completed based on the following assumptions: 


e Transit fare increased from $1.00 to $2.00; 

e Parking charge at destination increased from $1.00 to $2.00; 

e External to external trips increased at 2% a year ; and 

e External to internal and internal to external trips increase at 2% a year. 


4.5 Inputs 


The main inputs to the model were: 

e Modified population data 

e Modified employment data for two scenarios 
e Scenario 1 - Employment in the lower City the same as the Hamilton-Wentworth Transportation 

Review and modified based on 1996 census in the South Mountain area; and 

e Scenario 2 - Employment in the whole model as per the 1996 census data. 

e Population of grade school (ages 5- 19) were updated by Region to reflect 1996 Census Data; 

e Population of post secondary school (ages 20-24) were updated by Region to reflect 1996 Census 
Data; 

e Grade school destination matrices were updated to 1998 

e Post secondary factors matrix was updated to 1998 

e Retail Floor Space was modified to 1998 values 

e Employed labour force matrix was updated to 1998 

e Parking charge at destinations was update to 1998 

e Transit fare was updated to 1998 

e Existing Regional model 2001 road network volume delay functions, trip generation, trip distribution, 
and assignment equations 


The main difference between the two scenarios is employment forecasts. In the low forecast there are 
approximately 27,000 to 32,000 less jobs all in the lower City. 


pe Te ley 
South Mountain Area Transportation Study 


Network Assumptions for Travel Demand Modelling 


Planned improvements by 2001 


i Highway 5 (Flamborough) - Hwy.6 to Hamilton St. (2 lanes each direction) 

2 Highway 6 (Flamborough) - Hwy.5 to Regional boundary (5 lane cross section) 

3. Highway 6 (Dundas) - Hwy.5 to QEW (3 lanes NB; 2 lanes SB; interchange at 
York Rd., Plains Rd. rerouted to York Rd.; other access closed) 

4. Stonechurch Road - Anchor Rd. to East of Pritchard Rd. (3 lane cross section) 

5. Mud Street Extension - Paramount Dr. to the Linc (1 lane each direction from 


Dartnall to Winterberry; 2 lanes each direction easterly) 


Planned improvements by 2006 


i Highway 407 (Burlington/Oakville) - Hwy.403 to Freeman IC (2 lanes each 
direction) 


ie North-South Expressway - Stonechurch Rd. to QEW (2 lanes each direction) 
g 


: Stonechurch Road - East of Pritchard Rd. to Trinity Church (3 lane cross section) 

‘ 
Planned improvements by 2021 
Trinity Church Extension north to Stone Church Road from 20 Road 


Highway 6 New (Ancaster/Glanbrook) - Hwy.53 to Hwy.6 (2 lanes each 
direction) 


Highway 5 (Flamborough) - Waterdown Bypass (2 lanes each direction) 
Wilson Street (Ancaster) - Mohawk Rd. to Hwy.403 (3 lane cross section)) 


Dartnall Road Extension (Hamilton/Glanbrook) - Rymal Rd. to Dickenson Rd. (2 
lanes each direction) 


ieee Highway 8 (Stoney Creek) - Millen Rd. to Jones Rd. (5 lane cross section) 
Fruitland Road (Stoney Creek) - Barton St. to Hwy.8 (2 lanes each direction) 
8. ‘ 


Highway 403 (Hamilton/Ancaster) - Hwy.6 to RHCE (add one lane each 
direction) 


9. Parkside Drive (Flamborough) - Hwy.6 to Evans Rd. (2 lanes each direction) 


10. Hamilton Street (Flamborough) - Hwy.5 to Waterdown Rd. (5 lane cross 
section) 


11. Waterdown Road (Flamborough) - Hwy.403 to Mountain Brow Rd. 
(Waterdown) (2 lanes each direction) 


eA Mountain Brow Road Extension (Flamborough) - Mountain Brow Rd. to Hwy.5 
(1 lane each direction) 


13. Industrial Perimeter Road - Burlington St. to Hwy.403 (Z lanes each direction) 


Travel Demand Forecasts 


Screenlines 
1998 Counts 
2021 Do Nothing 
2021 with Recommended Improvements 
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South Mountain Transportation Study 
1998 


East/West Screenlines 


Mohawk Screenline 


North Bound South Bound Total 
AM Peak L Capacity | ve PM Peak | Capacity je Capacity 


Upper Paradise 
Garth 

West 5th 

Upper James 
Upper Wellington 


Total 
LTO CSTE BRIS) CS Ea SO 
Upper Paradise 
Garth 
West 5th 
Upper James 
Upper Wellington 


EBM EE EE Che ere 


rela sae- Wentworth 


Total 
ELLE ETE Se Ee ee Capacity 
Upper Paradise 
Garth 
West 5th 
Upper James 
Upper Wellington 
Upper Wentworth 


1600. a x Z2U0 - 
800 0.29 1600 
383 800 0.48 342 800 0.43 1600 
133 800 0.17 183 800 0.23 1600 


South Mountain Transportation Study 
1998 


North/South Screenlines 


West Mountain Screenline (west of West 5th) 


East Bound West Bound Total 
Capacity PM Peck Capacity | 


43 
everted? 
FC 


Stone Church 
Rymal 


16800 
[3805 | 6800__f 082] 4351 | 6800__| 0.64 | 13600 


Without Linc 0.48 0.61 9600 


West Bound East Bound Total 
AM Peak PM Peak | Capacity v/¢ Capacity 


Without Linc 0.48 


East Mountain Screenline (west of U.Ottawa) 


West Bound wes Total 
PM Peak Capacity 
Bee 675 


Concession 


[4935 to000_[ 0.49] 20000_| 
W/O Conc/Fenn 


Without Linc 12800 


South Mountain Transportation Study 
1998 


East/West Screenlines 


Escarpment Screenline (West } 


Upbound 
AM Peak _| Capacity PM Peak Capacity 


Hwy. 403 4616 40006 1.15 4263 4000 407 8000 
Wilson 822 1600 0.51 644 1600 0.40 3200 


Upbound Total 
AM Peak PM Peak | Capacity v/c Capacity 


Kenilworth Access 3200 


Sherman Cut 3200 
Jolley Cut/Arkledun 3200 
Claremont Access 4800 
James Mountain : 1600 
Beckett 1428 1600 0.89 1202 1600 0.75 3200 


Escarpment Screenline (East ) 


LL a Total 
PM Peak 
Hwy 20/Centennial 1644 1600 1.08 Zio 1600 135 | 3200 


Total T2886 2400 | 993005 | 2400 | 125 T4800 | 


17600 7633 


South Mountain Transportation Study 
1998 


North/South Screenlines 


Ancaster Screenline (including Linc - west of Mohawk IC) 


East Bound Total 
AM Peak _| Capacity PM Peak Capacity 


[Linc 22it 3600 0.63 2632 3600 s10573 7200 
Golflinks 683 1600 0.43 1077 1600 0.67 3200 
Hwy. 53/Rymal 296 800 0.37 448 800 0.56 1600 


Total | 3286 | 6000_[ 054 | 4167] 6000 | 0.69 | 12000_| 


Without Linc 0.41 0.64 4800 


Ancaster Screenline (including Linc - east of Mohawk IC) 


West Bound East Bound Total 
AM Peak _] Capacity Pil Peak Capacity 


0.60 6400 


Stoney Creek Screenline (West of Pritchard) 


West Bound Total 

.) 2 Be oe ee Capacity 
Mud 777 800 0.97 808 800 1.01 
Stone Church 871 800 1.09 549 800 0.69 
723 800 0.90 #31 800 0.91 


23712400 0.98) 2088 [2400 0.87 


South Mountain Transportation Study 
2021with RHCE - Do Nothing 


East/West Screenlines 
Mohawk Screenline 


North Bound South Bound 
AM Peak | Capacity | v/c | PMPeak | Capacity | v/c___| Capacity 


Tce 1600 0.45 678 1600 0.42 3200 


Upper Paradise 


Garth 3200 
West 5th 3200 
Upper James 3600 


Upper Wellington 
| Upper Wentworth 
eo setters 


Upper Paradise 

Garth 3200 
West 5th 1600 
Upper James 3600 
Upper Wellington 


oe wbotthilia 


_ 


9320 | 13000 10535 | 13000 
Rymal Screenline 
North Bound South Bound Total 
AM Peak | Capacity | we | PMPeak | Capacity | ve | Capacity 
Upper Paradise 915 800 1.14 BF7. 800 O72 1600 


Garth 1600 
West 5th 1600 
Upper James 3600 


Upper Wellington 
Upper | Wentworth 
lpper Sherr 


800 0.40 
383 800 0.48 414 800 1600 
Pritchard 105 800 0.13 800 0.18 4600 


P5435 | 11400 [ 0.48] 6537 | 11400 | 0.49 


North/South Screenlines 


West Mountain Screenline (@ West 5th) 


Fennell 
Mohawk 

Linc 

Stone Church 
Rymal 


Without Linc 


West Bound East Bound Total 
AM Peak | Capacity PM Peak Capacity | 


Fennell 


8400 6765 8400 16800 
W/O Conc/Fenn 6800 5906 6800 13600 


Without Linc 0.50 0.69 9600 


: West Bound East Bound Total 
AM Peak | Capacity PM Peak | Capacity | v/c_ | Capacity 


0.65] 6487 
082] 5670 | 6800__[ 083 | 14400 


Without Linc 0.47 0.69 9600 


East/West Screenlines 


Escarpment Screenline (West ) 


Northbound Southbound 
AM Peak | Capacity] v/c | PMPeak | Capacity | we | Capacity 


Hwy. 403 5293 4000 1,22 4888 4000 8000 
Wilson 1063 1600 0.66 833 1600 0.52 
Total = (<asitsti‘t‘sé*rSC*éi 5600 5721 5600 


ca by 125 


Escarpment Screenline (Central Mountain) 
Northbound Southbound 


sea ee ee |e ee 
Kenilworth Access 3200 
Sherman Cut 3200 
Jolley Cut/Arkledun 3200 
Claremont Access 4800 
James Mountain 1600 


soon 
7913 | 9600 aie2__| 9600 | 0.96 | 
ieaar by 60 


Escarpment Screenline (East ) 


Northbound Southbound 
AM Peak PM Peak | Capacity Capacity 


Hwy 20/Centennial 1737 1600 1.09 2200 1600 1.42 3200 
Expressway 2791 3600 0.78 ated 4400 0.73 
4528 [| 5200 5474 | 6000 


lower by 240 


Total Escarpment 18797 20400 20388 21200 [| 0.96 | 41600 


North/South Screenlines 


Ancaster Screenline (including Linc - west of Mohawk IC) 


West Bound East Bound Total 


AM Peak PM Peak Capacity 


Linc 27715 3600 0.77 3208 3600 0.89 7200 
Golflinks 1082 1600 0.68 1706 1600 OM 3200 
Hwy. 53/Rymal 456 800 0.57 690 800 0.86 1600 
fTotal—=s=s=SC=C~“‘“‘~*S*S*sSC‘SSC*~CDY O72 | 5004 | 6000 093 | 12000_| 


same 


Without Linc 0.64 1.00 4800 


Ancaster Screenline (including Linc - east of Mohawk IC) 


West Bound ‘East Bound Total 
AM Peak | Capacity PM Peak Capacity 


Stonechurch 
Hwy. 53/Rymal 


higher by 15 0.76 6400 


Stoney Creek Screenline (@ Pritchard) 


Total 
_|Mud w.of Mt. Albion 0 0.00 0 800 0.00 1600 
Stone Church 363 0.45 490 800 0.61 1600 
Rymal 642 0.80 649 800 0.81 1600 
Linc 3489 0.79 3794 3600 1:05 8000 
Without Linc 0.63 0.47 41200 


South Mountain Transportation Study 
2021with RHCE - OPTION A (4/5 Lane Upper Wellington Street) 


East/West Screenlines 


Mohawk Screenline 


Upper Paradise 


Garth 3200 
West 5th 3200 
Upper James 3600 


Upper Wellington 
Upper Wentworth 


Mountain Brow 800 


e417 | 14000 10425 


one ee 


Upper Paradise 
Garth 

West 5th 

Upper James 
Upper Wellington 
Upper Wentworth 
Es i Se 


eset North Bound South Bound Total 


AM Peak | Capacity ie PM Peak | Capacity | v/e | Capacity 


Upper Paradise 


Garth 1600 
West 5th 1600 
Upper James 3600 


Upper Wellington 


321 800 
383 800 0.48 414 800 0.52 
105 800 0.13 144 800 0.18 


P5435__| 12000 [0.45] 5837 | 12000 [0.46] 


South Mountain Transportation Study 
2021with RHCE - OPTION A (4/5 Lane Upper Wellington Street) 


North/South Screenlines 


West Mountain Screenline (@ West 5th) 


East Bound West Bound Total 


AM Peak P Capacity Capacity 


6205 | 9200 | 0.67] 6870 | 9200 18400 
W/O Fennell 4884 7600 | 0.64 | 6023 7600 15200 


Without Linc 0.47 11200 


Central Mountain Screenline (between U.Well. & U. Went.) 


West Bound East Bound Total 
Aiipoak [capaci Pi Peak eaeeclyy 
Fennell 242 1600 


Mohawk 763 1600 

Linc 3600 

Stone Church 800 0.62 

Rymal 445 0.58 

76800 
Without Linc 0.50 0.69 9600 


East Mountain Screenline (west of U.Ottawa) 


West Bound Total 
Capacity Capacity 
toe 
1093 
3452 
685 


3 4At 0.55 
—saae [8400 [0.85 | 6457 | 8400] 0-7] 17600 


Without Linc 0.47 0.69 9600 


South Mountain Transportation Study 
2021with RHCE - OPTION A (4/5 Lane Upper Wellington Street) 


East/West Screenlines 


Escarpment Screenline (West ) 


Northbound Southbound 
AM Peak Pi Peak 


1.32 4888 4000 ieee 
0.66 833 1600 0.52 


1.14 5721 5600 1.02 
pita {5721 | 5600 [102 


Northbound Southbound Total 
Capacity 


AM Peak | Capacity PM Peak | Capacity 


Kenilworth Access 1096 1600 3200 
Sherman Cut 1945 1600 3200 
Jolley Cut/Arkledun 1655 1600 3200 
Claremont Access 3 1657 2400 4800 
James Mountain 0.67 880 800 1.10 1600 
Beckett 1624 1600 1.02 1959 1600 1.22 

Total SSSSCS~*~*~‘~sCSC‘T~SC=«*S~CtH 02] 9192 | 9600 | 0.96 

Escarpment Screenline (East ) 


Northbound Southbound Total 
AM Peak | Capacity PM Peak | Capacity Capacity 


Hwy 20/Centennial 1737 1600 1.09 pert 1600 1.42 3200 
Expressway aha 3600 0.78 3197 4400 0.73 

4528 | 6200 5474 | 6000 
Total Escarpment 18797 20400 © 20388 21200 [| 0.96 | 41600 


South Mountain Transportation Study 
2021 with RHCE - OPTION A (4/5 Lane Upper Wellington Street) 


North/South Screenlines 


Ancaster Screenline (including Linc - west of Mohawk IC) 


) East Bound Total 
AM Peak | Capacity PM Peak | Capacity | we Capacity 


PUES 3600 OR 3208 3600 = = 7200 
1082 1600 0.68 1706 1600 ARO 3200 
Hwy. 53/Rymal 456 1600 0.29 690 1600 0.43 3200 


Ancaster Screenline (including Linc - east of Mohawk IC) 


West Bound East Bound Total 
AM Peak ayes PM Peak | Capacity Sees Capacity 


Stonechurch 
Hwy. 53/Rymal 


West Bound East Bound Total 
AM rea cepscy | PM reek Capacity | v/e | Capacity 


Mud w.of Mt. Albion 
Stone Church 


6000 | 062} 12800 _| 


0.47 11200 
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Intersection Analysis 


LOS Analysis | 
Intersection Lane Configurations 


5.0 Operations Analysis 


5.1 Existing Conditions 


Critical intersections were analyzed to determine the capacity and level of 
service of each intersection under current traffic conditions. The need for additional 
improvements was also identified. 


The signalized intersections were analyzed using Highway Capacity Analysis Software, which 
incorporate the analysis procedures described in the Highway Capacity Manual. This 
procedure identifies six qualitative levels of service for the operation of signalized intersections 
which are based on ranges of stopped delay per vehicle (in seconds). Table A summarizes the 
Level-of-Service Criteria for signalized intersections. 


TABLEA: LEVEL-OF-SERVICE CRITERIA FOR SIGNALIZED INTERSECTIONS 


Level of Service Stopped Delay per Vehicle (secs) 
> 5.0 and <= 15.0 
> 15.0 and <= 25.0 
> 25.0 and <= 40.0 
> 40.0 and <= 60.0 


The operational performance of the critical intersections during the morning and afternoon peak 
hours of travel is summarized in Table A . 


All intersections were found to be operating at a satisfactory level of service overall. Generally, a 
satisfactory level of service for an urban intersection is LOS 'E' or better. Of all the intersections 
studied, the Stonechurch Road - Dartnall Road intersection was found to be operating at LOS 
'E' in the afternoon peak hour. 

All other intersections were operating in the LOS 'B' to 'D' range. The Stonechurch - Dartnall 
intersection will be affected by the Mud Street extension, which is planned for this year. 


Specific movements at some of the intersections were found to be operating at LOS 'F’ 
(unsatisfactory). These movements are usually the left turns, indicating that these movements 
are operating at or above capacity. Adjustment of the signal phasing plan can usually provide 
some additional capacity, and suggested phasing changes to accommodate existing traffic 
volumes on Mohawk Road are summarized in Table% . 
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Appendix B 
CONSULTATION 


Phase 1: Problems and Opportunity Identification 
Summary 


an 


CONSULTATION 


SUMMARY OF PHASE ONE 


SECTION 1: 
SECTION 2: 
SECTION 3: 
SECTION 4: 
SECTION 5: 
SECTION 6: 
SECTION 7: 


PUBLIC NOTIFICATION 

COUNCIL INVOLVEMENT 

EXTERNAL CONTACTS 

INTERNAL CONTACTS 

FIRST SET OF PUBLIC MEETINGS 
ISSUES, CONCERNS AND RESPONSES 
NEWSPAPER ARTICLES 


ATTACHMENTS 
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NOTICE OF STUDY COMMENCEMENT/FIRST SET OF PUBLIC MEETNGS 
MINUTES OF MEETINGS WITH WARD ALDERMAN 

EXTERNAL CONTACTS 

INTERNAL CONTACTS 

PIC INFORMATION PACKAGE 

PIC RESULTS 

NEWSPAPER ARTICLES 
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Consultation 


Summary of Phase One 


Section 1: Public Notification 


e Newspaper - A notice titled Notice of Commencement / First Set of Public Meetings for the 
South Mountain Area Transportation Master Plan Study was placed in the Hamilton Spectator 
once weekly for two consecutive weeks starting Friday, October 22, 1999. The same notice 
was placed in the Hamilton Mountain News on Wednesday, October 20, for two consecutive 
weeks. 


e Web Site — The same notice was placed on the Regional Municipality of Hamilton Wentworth 
Web Site at http:/Awww.city.hamilton.on.ca/releases/archives/1999/ 201099.htm. This notice 
has been active since Wednesday, October 20", 1999. 


e Radio - A radio broadcast was made on CHML900 notifying the public of the Open House. 
An Interview was also conducted with Gavin Norman, Project Manager, describing the goals 
and purpose of the Master Plan Study. 


See Phase One - Attachment 1.1 for a copy of the Notice of Commencement. 


Section 2: Council Involvement 


Staff met with Councillors from Wards 6, 7 and 8 on three occasions prior to the first Open 
House. Meetings were held to review the study approach, review materials to be presented at the 
Open House and to provide input. 


Minutes of meetings can be found in Phase One - Attachment 1.2. 


Section 3: External Contacts 


Provincial Ministry and Agency contact was made during Phase 1 via a letter dated October 25, 
1999 informing them of the project and seeking input. Recipients of the letter were requested to 
indicate their interest or desired level of involvement in the project and to provide any information 
that might be relevant. 


A summary of contact is included in Phase One - Attachment 1.3. 


A copy of the letter, list of recipients and relevant correspondence from external contacts are 
enclosed in Phase One — Attachment 1.3. 


Minutes from meetings from the MOE are included in Phase One — Attachment 1.3. 


Section 4: Internal Contacts 


City of Hamilton/Regional Municipality of Hamilton-Wentworth staff were notified of the project by 
way of a memo dated November 2” , 1999. Similar to the external letter, recipients of the memo 
were requested to indicate their interest or desired level of involvement in the project and to 
provide any information that might be relevant. 


A summary of contact is included in Phase One — Attachment 1.4. 


A copy of the memo, list of recipients and relevant correspondence from internal contacts are 
enclosed in Phase One — Attachment 1.4. 


Section 5: First Set of Public Meetings 
Purpose: The first set of public meetings for South Mountain Area Master Plan Study was held: 


e To seek public input in identifying existing problems, general concerns and opportunities for 
improvement to the South Mountain Area transportation system 


e Todiscuss the rationale and objectives of the Master Plan Study. 


Date/Time/Location: 


e Wednesday, November 3, 1999 e Thursday, November 4, 1999 
4:30 — 8:30 pm 4:30 — 8:30 pm 
St. Catherine of Siena School Salvation Army Citadel 
20 Gemini Drive, Hamilton 835 Stone Church Road East, Hamilton 


e November 11 to November 13" 
10:00 a.m. to 6:00 p.m. 
Limeridge Mall 
999 Upper Wentworth Street, Hamilton 


City/Regional Staff Present: 


e Engineers and Planners from the Special Projects Office of the Regional Municipality of 
Hamilton-Wentworth. 


e Planners from the Community Planning and Development Office of the City of Hamilton. 


Summary of Events 


Attendance was low, with approximately 4 people on Wednesday, November 3° and 11 people 
on Thursday, November 4" Presentation boards were displayed describing the study purpose, 
the Environmental Assessment Process being followed, background information, details of the 
transportation analysis, and opportunities for public involvement. This information was also 
available in the form of an information package booklet distributed to the public and on the 
Regional Web Site at http://)www.city.hamilton.on.ca/smtmps.htm. (see Phase One — 
Attachment 1.5) 


The public was encouraged to view the information being presented and to ask any questions. 
City/Regional Staff responded to concerns, answered questions and discussed opportunities for 
improvements to the South Mountain Area road network. A presentation by staff originally 
scheduled for 7:30p.m. on both Wednesday and Thursday was not made due to the generally low 
turnout. One-on-one sessions with the public were deemed to be more effective. Attendees 
were encouraged to fill out a comment sheet/questionnaire and include any concerns/ issues they 
had with the current transportation system (see Section 6: Issues, Concerns and Responses) 


The Region also set up an information booth at Limeridge Mall from November 11" through 
November 13". Approximately 130 information packages were given out to the public and a 
Regional Staff representative was present to answer questions. The most common concern by 
the public was directed towards the proposed Red Hill Creek Expressway. Concerns were also 
directed towards the closing of Limeridge Road as a result of the opening of the Lincoln 
Alexander Parkway. Some people were concerned that the Expressway has resulted in reduced 
public transit service. 


For a copy of the comment sheet/questionnaire, see the last page of the Public Information 
Package in Phase One — Attachment 1.5. 


Section 6: Issues, Concerns and Responses 


Participants at the public meetings were asked to fill out a questionnaire that would help the 
City/Region to determine what factors should be considered in the future transportation planning 
of the South Mountain Area. There was a total of 13 questionnaires received from the public; 12 
received at the Information Meeting or through the mail, and 1 at the Limeridge Mall booth. The 
results of the questionnaire portion are as follows: 


e How significant a problem is traffic congestion in the South Mountain Area? 
e Where are the problem areas and when do they occur? 


58% (7 respondents) of comment sheets find the issue of traffic a very significant problem, 17% 
(2 respondents) found it significant, 17% (2 respondents) found it insignificant and 8% (1 
respondent) did not answer. Congestion areas that were frequently mentioned as problems were 
Upper James Street, Rymal Road (Highway 53), Stone Church Road and Upper Wentworth 
Street. 


e How significant a problem is motorist, cyclist or pedestrian safety in the South 
Mountain Area? 
e Where are the problem areas? 


Concerning motorist safety as a problem, 50% (6 respondents) found the issue very significant, 
8% (1 respondent) found it significant, 25% (3 respondents) did not know and 17% (2 
respondents) did not answer. The safety concerns for motorists were directed towards specific 
intersections in the South Mountain Area and the need for their improvements. 


Concerning cyclist safety, 42% (5 respondents) found the issue very significant, 17% (2 
respondents) found it significant, 8% (1 respondent) found it insignificant, 25% (3 respondents) 
did not know and 8% (1 respondent) did not answer. The general concerns for cyclist safety 
range from lack of bike routes, to poor road conditions, to disregard for bicycle rules on the road. 


Concerning pedestrian safety, 25% (3 respondents) found the issue very significant, 17% (2) 
found it significant, 17% (2 respondents) found the issue insignificant, 33% (4 respondents) did 
not know and 8% (1respondent) had no response. There were no noted problem areas 
pertaining to pedestrian safety. 


e How significant is HSR transit service in the South Mountain Area? 
e What, if any improvements need to be made? 


8% (1 respondent) of comment sheets found HSR transit service very significant, 8% (1 
respondent) found it significant, 50% (6 respondents) found it insignificant, 25% (3 respondents) 
did not know and 8% (1 respondent) did not answer. Request for services into the rural areas 
and connections to surrounding cities were recornmended as improvements to service. 


See Phase One — Attachment 1.6 for details on the comment sheet questionnaire, public 
comments and responses by the City/Region. 


Section 7: Newspaper Articles 


Newspaper articles pertaining to the Phase One PIC from the Hamilton Spectator and the 
Hamilton Mountain News are provided in Phase One — Attachment 1.7. 
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Attachment 1.1 


Notice of Study Commencement/First Set of Public 
Meetings 


CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


NOTICE OF COMMENCEMENT / FIRST SET OF PUBLIC 
MEETINGS FOR THE 
SOUTH MOUNTAIN AREA TRANSPORTATION 
MASTER PLAN STUDY 


With the completion of the Lincoln M. Alexander Parkway, traffic patterns 
across the Mountain have changed significantly. The change in traffic 
patterns, in conjunction with future growth planned for the South Mountain 
Area, indicates the need to ensure the transportation system can 
accommodate future travel demand. Consequently, the Transportation, 
Operations and Environment Division (Roads Section) has initiated a 
Transportation Master Plan Study to review existing and future transportation 
requirements for the South Mountain Area (see map inset). This study is 
subject to the requirements of the Environmental Assessment Act. 


PFENNEUL] | Ave.| } 


= - 
n 


Ele 
nln 


Why a Master Plan Study? - Previous transportation studies on the Mountain 
have addressed specific transportation/roadway problems such as pavement 
condition or capacity deficiencies on a road-by-road basis. With the noted 
changes in traffic patterns and planned growth within the South Mountain Area 
it is more appropriate to undertake a broader, long-range analysis of the 
overall transportation system to define both current and future requirements. 
In that regard, the South Mountain Area Transportation Master Plan Study 
represents a unique opportunity to develop a consistent, integrated 
transportation plan for the whole network taking into consideration the 
implications of both land use and travel demand. 


Public Involvement - This Notice also serves to invite you to the first set of 
public meetings for the Study. Open Houses will be held to discuss the 
rationale and objectives of the Study and to seek your input in regard to 
identification of existing problems and concerns and opportunities for 
improvement. A presentation by staff with a question and answer period will 
conclude each Open House. Open Houses have been scheduled as follows 
(see map above): 


1) Date: Wednesday, November 3, 1999 
Time: 4:30 — 8:30 p.m.* 
Location: St. Catherine of Siena School, Hamilton 
20 Gemini Drive, Hamilton 


@ Date: Thursday, November 4, 1999 
Time: 4:30 — 8:30 p.m.” 
Location: Salvation Army Citadel 
835 Stone Church Road East, Hamilton 


*Presentation to commence at approximately 7:30 p.m. 


If you have any questions or wish to be placed on the Study mailing list to 
receive information, please contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transportation, Operations and Environment Division 
Roads — Predesign and Special Projects 
77 James Street North, Suite 320 
Hamilton, Ontario L8R 2K3 
Telephone: (905) 546-4277 
Fax: (905) 546-2385 
Web Site: www.hamilton-went.on.ca 


—_ 
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Attachment 1.2 
Minutes of Meetings With Ward Councillors 


REGIONAL TRANSPORTATION DEPARTMENT 
ROADS DIVISION 


South Hamilton Mountain 
Transportation Master Plan Study 


MINUTES of MEETING 
TIME: 9:00 a.m. OUR FILE: 60.36.01.1 
DATE: December 16, 1998 
PEACE: City Hall Room 233 
ATTENDEES: 
T. Jackson Ward 6 Alderman 
B. Charters Ward 6 Alderman 
T. Anderson Ward 7 Alderman 
B. Kelly Ward 7 Alderman 
F. D' Amico Ward 8 Alderman 
D. O' Sullivan Ward 8 Alderman 
TaGill Senior Director Roads Division 
H. Solomon City Engineering and Operations 
C. Murray SPO 
G. Norman SPO 
Regrets: B. Wade Mayor of Ancaster 


PURPOSE: To discuss issues from last meeting including programming and financing, prioritization 
of road improvements, and community involvement. 


PROCEEDINGS: 


Programming and Financing 
T. Gill indicated that approximately $10M has been allocated to capital works projects in the draft capital budget 
for the South Mountain area over the next 6 years. About 60-70% of the total comes from Development Charges. 


Prioritization of Road Improvements 

1. Alderman Jackson reiterated the group's concern that further remedial action on area roads may defer the need 
to properly reconstruct the arterial roads. In addition, certain roads have EAs complete and had an implied 
priority. Does the priority of projects with complete EAs get reassessed in this study? 


T. Gill indicated that the resurfacing of roads in the short term won't significantly affect the priority of future 
reconstruction work, although results of this study might indicate the need to change the priority sequence of 
previously identified road improvements (e.g. Upper Gage Avenue EA). 


Full reconstructions and widenings would not likely be possible until 2000 or later. Generally, work in 1999 
will be maintenance oriented such as a single asphalt overlay (resurfacing). Some of the cost associated with 
resurfacing now for maintenance reasons could be recovered later by recycling the pavement for use in the 
road reconstruction. 


B. Kelly noted that because travel patterns have changed (as a result of the Linc) certain roads that may have 
been identified as a high priority in the past may not be now. The assessment of the overall network will 
identify where the priorities lay. 


Councillor D' Amico indicated that a network approach is good and will be cost effective. 


to 


Alderman Anderson asked if there are any funds slated for reconstruction in the short-term. T. Gill indicated 
that in the short-term mostly maintenance items have been allocated primarily because this study will not 
wrap up until April 1999. Necessary EA work will then follow for the identified improvements, therefore, 
2000 is the earliest date for major reconstruction work. 


Alderman Anderson indicated that it would be desirable to proceed with the design of road improvements that 
are considered a given so that there is a minimal delay in proceeding to construction following completion of 
this study. T. Gill stated the importance of not pre-judging the outcome of the study. The opening of the Linc 
has shown that travel patterns have significantly altered the need for improvements previously assumed to be 
a given (e.g. Stone Church Road). 


3. Alderman Charters indicated his concern that most areas are fully developed urban areas with only rural roads 
supporting them. Alderman Anderson also noted his frustration with the way in which Development Charge 
funds are allocated. Residents have made it clear of their desire for finished urban roadways. The 
deficiencies are evident. This study will only slow down the process in getting the roads upgraded. 
Councillor D' Amico added that it seems in other municipalities, roadways precede development, while in 
Hamilton-Wentworth development precedes roadways. 


T. Gill noted that the Region's policy for upgrading roads is based on capacity, as this is a more cost effective 
use of Development Charge funds. It is hard to justify the need for improving a roadway based on 
urbanization and the desire for aesthetically pleasing road corridors. Experience has shown that there is a 
short delay between the demonstrated need for road improvements and their implementation. 


Public Consultation 
1. C. Murray presented two approaches to public consultation: 


e A minimalist approach that would follow the basic requirements of the Class EA requirements. The 
recommended solution(s) would be presented to the public without input at the end of the study; and 


e A proactive, comprehensive plan that considers input from the public at both the problem identification 
stage and the solutions stage. 


There was a consensus among Councillors that the public is more interested in 'when' improvements will be 
done, not 'what' is done. The public perception is that the need to upgrade area roads is apparent now and 
needs to be addressed. Therefore, a comprehensive consultation plan wouldn't be useful. In that regard, the 
group indicated their preference to go with a really stripped-down process. It was agreed the need to expand 
the consultation process would be reviewed following the identification of the problem statement. 


2. The next meeting was tentatively set for late February. The meeting adjourned at approximately 10:15 a.m. 


Minutes prepared by 


Gavin Norman, P.Eng. 


REGIONAL TRANSPORTATION DEPARTMENT 
ROADS DIVISION 


South Hamilton Mountain 
Transportation Master Plan Study 


MINUTES of MEETING 
TIME: 1:30 p.m. OUR FILE: 60.36.01.1 
DATE: December 11, 1998 
PLACE: City Hall 
ATTENDEES: 
T. Anderson Ward 7 Alderman 
B. Kelly Ward 7 Alderman 
T. Jackson Ward 6 Alderman 
B. Charters Ward 6 Alderman 
H. Solomon City Engineering and Operations 
C. Murray SPO 
G. Norman SPO 
Regrets: B. Wade Mayor of Ancater 


PURPOSE: To introduce the study and the approach including discussion of a draft planning 
guideline to be used as scoping document and the level of involvement of other 
departments. 


Proceedings 


Prior to the meeting, staff prepared and distributed a Draft Study Proposal for review by Ward 
Aldermen. The document outlines how the study is intended to proceed. 


Staff is looking for input from area councillors to determine if approach is reasonable and to identify any 
issues that need to be considered. 


With regard to the South Mountain, all major road improvements (widenings, extensions etc.) are 
required by the MOE to follow the Class EA process. There are two ways of approaching the EA 
process for these roads: 


e a Master Plan which looks at the network as a whole. It determines the need, justification, and the 
priority of the identified road improvement. It would mean that many of the identified 
improvements would be already approved (Schedule A and B projects). The remainder (Schedule C 
projects) would require more detail assessment of the impacts to ensure a sound design. This 
approach is cost effective as the need and justification is undertaken once and applies to the whole 
network. It is also effective in identifying where the real needs are, where the priorities are, and 
when the project should proceed. 


e separate studies for each roadway (as done in the past). This approach tends to look at toads in 
isolation without considering what's happening elsewhere in the network. A need and justification 
must be undertaken for each study. 


For the South Mountain, a Master Plan is the most effective way of addressing the EA process 
requirements in terms of both cost and developing a logical construction program for roads. In all EA 
studies, the most money is spent on the front-end (travel demand, needs assessment). The money here 
will only be spent once. Consultant fees ($70,000) + staff time. 


Issues 
1. The area is already very much built out and busy with traffic. Most roads are complete (Upper 


Ottawa, Upper Gage (1/2), Upper James). EAs are complete. We know where improvements have 
to be made (Upper Wentworth, Upper Sherman). 


ie) 


Concern that resurfacing improvements in 1998 and 1999 capital program will lead to deferral of 
necessary widening improvements to long term. 


Need assurance that the budget over the next five years is in place to pay for identified 
improvements (don’t want to get the hopes up of constituents only to find that there is no money to 
pay for recommended improvements). 


1S) 


$6M is set aside over next 5 years for South Mountain arterial improvements (to be confirmed). 
4. The Upper Gage and Rymal EAs are complete. How do they fit in with this project? 
Class EAs have a 5 year shelf life. After five years they have to be amended. With Rymal and Upper 
Gage the amendment process would likely be a formality given the relatively simple nature of the 
projects. 


What is their status today? Are they valid? 


5. Public Consultation is a concern. Would like to review a consultation program at the next meeting. 


Next Steps 


1. Staff to review capital work program budget allocation for south mountain area. 
2. Determine status of existing EAs. 
3. Prepare Consultation Plan options for discussion at next meeting. 


Meeting adjourned at approximately 2:20pm. 


Gavin Norman, P.Eng. 


Attachment 1.3 


External Contacts 


Summary of Contact 
Team Letter 
Distribution List 
Minutes from Meeting with MOE 
Correspondence 
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CITY OF HAMILTON JD 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 
1999 October 25 Our File No. 60.36.02.4 


This letter sent to attached distribution lists. 


Class Environmental Assessment 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton/Region of Hamilton-Wentworth, Transportation, Operations and 
Environment Division (Roads Section) has initiated a Transportation Master Plan Study to 
review existing and future transportation conditions in the South Mountain Area (see Figure 1 for 
Study Area location). 


This project is being carried out as a Class Environmental Assessment for Municipal Road 
Projects. The South Mountain Area Transportation Master Plan Study will identify: 


e which roads need to be widened, narrowed, extended or resurfaced; 
e when this road will be scheduled for construction: 
e other initiatives that need to be taken to encourage walking, cycling and transit use. 


In order to assist us in the selection of the preferred Transportation Master Plan, please indicate 
any concerns that your agency/organization may have regarding this project. A response form 
is enclosed for your convenience. Comments will be kept on file for use during the Study and 
unless otherwise requested, may be included in the resulting Study documentation. 


Public Information Centres will be held the week of November 1, 1999. The enclosed Notice is 
included for your information. 


Should you have any questions or comments regarding this project, please feel free to contact 
me at your convenience. 


Ray Smith, M.C.1.P., R.P.P. 
Environmental Planner, Predesign and Special Projects 


rm:dt 
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South Mountain Area Transportation Master Plan Study 
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THE CITY OF HAMILTON / REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
SOUTH MOUNTAIN AREA TRANSPORTATION MASTER PLAN STUDY 
TYPE(S) OF INVOLVEMENT 


Please specify how you would like to be kept informed of this project: 


[] No further involvement necessary. | 


[] Keep informed about the progress and status of the project, through minutes 
of external team meetings. 


al Active involvement in the assessment of the alternatives and/or discussions 
on this project. Willing to attend external team meetings. 


[] Want to comment on the decisions made, however, do not need to participate in 
meetings. 


Ee Want to be notified of public information centres. 
& Other (Please specify) 


ADDITIONAL INFORMATION 


Please list any projects that your agency is planning to carry out that may 
impact or be impacted by this project. 


G Mapping (please specify) 


a Technical Studies [] | Other (please specify) 
physical 
Biological 


Social 


CONCERNS/COMMENTS 


AGENCY: 
ADORESS: 


CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


NOTICE OF COMMENCEMENT / FIRST SET OF 
PUBLIC MEETINGS FOR THE 
SOUTH MOUNTAIN AREA TRANSPORTATION 
MASTER PLAN STUDY 


With the completion of the Lincoln M Alexander Parkway, traffic 
Patterns across the Mountain have changed significantly The 
change in traffic patterns. in conjunction with future growth planned 
for the South Mountain Area, indicates the need to ensure the 
transportation system can accommodate future travel demand. 
Consequently, the Transportation, Operations and Environment 
Division (Roads Section) has initiated a Transportation Master Plen 
Study to review existing and future transportation requirements for 
the South Mountain Area (see map inset). This study is subject to 
the requirements of the Environmental Assessment Act. 


EER 


Rs 


Why a Master Plan Study? - Previous transportation studies on the 
Mountain have addressed specific transportation/roadway problems 
such as pavement condition or capacity deficiencies on a road-by- 
road basis. With the noted changes in traffic patterns and planned 
growth within the South Mountain Area it is more appropriate to 
undertake a broader. long-range analysis of the overall 
transportation system to define both current and future requirements 
In that regard, the South Mountain Area Transportation Master Plan 
Study represents a unique opportunity to develop a consistent, 
integrated transportation plan for the whole nethvork taking into 
consideration the implications of both land use and travel demand 


Public Involvement - This Notice also serves to invite you to the 
first set of public meetings for the Study. Open Houses will be held 
to discuss the rationale and objectives of the Study and to seek your 
input in regard to identification of existing problems and concerns 
and opportunities for improvement. A presentation by staff with a 
question and answer period will conclude each Open House Open 
Houses have been scheduled as follows (see map above): 


1] Date: Wednesday, November 3, 1999 
Time: 4:30 - 8:30 p.m.° 
Location: St. Catherine of Siena School, Hamilton 
20 Gemini Drive, Hamilton 


® date: Thursday, November 4, 1999 
Time: 4:30 - 8:30 p.m.* 
Location: Salvation Army Citadel 
835 Stone Church Road East, Hamilton 


“Presentation to commence at approximately 7:30 p.m. 


If you have any questions or wish to be placed on the Study mailing 
list to receive information. please contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transportation. Operations and Environment Division 
Roads - Predesign and Special Projects 
77 James Street North, Suite 320 
Hamilton, Ontario L8R 2K3 
Telephone: (905) 546-4277 
Fax: (905) 546-2385 
Web Site’ www hamilton-went on ca 


G. Potter 
Ministry o: ‘itizenship, 
Culture & Recreation 
Suite 200, Bank of Montreal Tower 
1 James Street North 
Hamilton, Ontario L8R 2K3 


Lynn Robichaud, Environmental Planner 
Ministry of the Environment 

Approvals and Planning Section 

119 King Street West, 12th Floor 
Hamilton, Ontario L8P 4Y7 


Don Grant, Supt. of Business & Treasurer 


Ontario Provincial Police 

District Headquarters #3 

1160 North Shore Boulevard East 
Burlington, Ontano L7R 3Y8 


Terry Fenton, Acting Clerk 
The Corporation of 

the Town of Ancaster 
300 Wilson Street East 
Ancaster, Ontario L9G 3L3 


J.J. Schatz, Municipal Clerk 
Regional Municipality 

of Hamilton-Wentworth/ 
The Corporation of the City of Hamilton 
71 Main Street West, 2nd Floor 
Hamilton, Ontario L8P 4Y5 


Charlie Launcella, Manager, Planning 
New Cogeco Cable Solutions 

1603 Main Street West 

Hamilton, Ontario L8S 1E6 


Doug Marshall, Plant Design Co-ordinator 


Mountain Cablevision Ltd. 
141 Hester Street 
Hamilton, Ontario L9a 2N9 


Neal Ferns, Development Review Officer 
Ministry of Citizenship, 
Culture & Recreation 
Development Plans Review 
55 Centre Street 
London, Ontario N6J 174 


G. Green 

Ministry of Economic Development, 
Trade & Tounsm 

Suite 200, Bank of Montreal Tower 

1 James Street North 

Hamilton, Ontano L8R 2K3 


David Martin, Manager 

Ministry of Municipal Affairs & Housing 
119 King Street West 

14th Floor 

Hamilton, Ontario L8P 4Y7 


€. Gera, Manager, Transportation, 

Planning & Statistics 

Hamilton-Wentworth Catholic 
Separate School Board 

90 Mulberry, Box 2012 

Hamilton, Ontario L8N 3R9 


Rose Caterini, Clerk 
The Corporation of 
the City of Stoney Creek 
777 Highway #8 
Stoney Creek, Ontano L8G 4N9 


Don Marsales, P.Eng., Chief Engineer 
Hamilton Hydro-Electnc System 

55 John Street North 

Box 249 

Hamilton, Ontario L8N 3E4 


Don Campbell, President 
Southmount Cable Limited 
1078 Upper Wellington Street 
Hamilton, Ontario L9A 3S6 


O.W. Clarke, P.Eng., Manager, 
Engineering 

Trans-Northern Pipelines Inc. 
45 Vogell Road, Suite 310 
Richmond Hill, Ontario L46 4P6 


P. Hubbard 

Ministry of the Environment 
Environmental Assessment Branch 
250 Davisville Avenue, 5th Floor 
Toronto, Ontario M4S 1H2 


Craig Seiby, District Manager 
Ministry of Natural Resources 
1 Stone Road West 

Guelph, Ontario N16 4Y2 


Scott Konkle, Director, Planning & 
Engineering 

Hamilton Region Conservation Authority 
838 Mineral Springs Road 

P.O. Box 7099 

Ancaster, Ontario L9G 3L3 


Traffic Office 

Hamilton-Wentworth 
Regional Police 

155 King William Street 

Hamilton, Ontario L8N 4C1 


Director of Lines 

Ontario Hydro 

Department of Public Works 

40 Olympic Drive, P.O. Box 8585 
Dundas, Ontario L9H 5E9 


Right-of-Way Department 
TransCanada Pipelines Limited 
111 Sth Avenue SW 

P.O. Box 1000, Station M 
Calgary, Alberta T2P 4K5 


Karen Daniels 

Ministry of Citizenship, Culture & 
Recreation 

119 King Street West 

14th Floor 

Hamilton, Ontario L8P 4Y7 


Berrisfield Community Council 
c/o 15 Tt .a Court 

Hamilton, Ontario 

L8W 1S1 


Eastmount Community Council 
c/o 115 East 26th Street 
Hamilton, Ontario 

L8V 3C5 


Highridge South Community 
Association 

c/o 70 Hawkswood Trail 
Hamilton, Ontario 

L8B 2R4 


Bell Canada 

66 Bay Street South, 7th Floor 
Hamilton, Ontario 

L8N 3H2 


Huntington Park Community Council 
c/o 447 Upper Kenilworth Avenue 
Hamilton, Ontario 

LSratSssS 


Eleanor Community Council 
c/o 15 Elmore Drive 
Hamilton, Ontario - 

L8W 2B9 


Buchanan Park Community Council 
c/o 114 Delmar Drive 

Hamilton, Ontario 

LOC 1J9 


Ontario Hydro 

Director of Operations 

700 University Avenue, Toronto, 
Ontario 

MSG 1X6 


Templemead Community Council 
c/o 14 Celac Court 

Hamilton, Ontario 

L8W 2W5 


Gilkson Community Council 
c/o 273 Cranbrook Drive 
Hamilton, Ontario 

L9c 4T3 


Gourley Park Community Association 
7 Joseph Court 

Hamilton, Ontario 

ESE 6G 


REGIONAL TRANSPORTATION DEPARTMENT 
ROADS DIVISION 


South Hamilton Mountain 
Transportation Master Plan Study 


MINUTES of MEETING 


TIME: 9:30 p.m. OUR FILE: 60.36.01.1 
DATE: Tuesday, November 30, 1999 
PLACE: Meeting Room 'D' - Eaton Centre 
ATTENDEES: 
L. Robichaud MOE Central Region 
G. Norman SPO 
R. Smith SPO 


PURPOSE: To review study approach, work completed to date, assumptions, public consultation, and 
the schedule. 


MINUTES: 


1. SPO provided an overview of the need for the study; i.e. to plan for expected changes in land use and 
increased traffic to the year 2021, and recent history as it relates to the opening of the Lincoln 
Alexander Expressway. 


2. The problem and opportunities have been identified. The probiems have been expressed in terms of: 
e Road Capacity 
e Road Condition 
e Safety 


Opportunites are changes to roads that can be implemented without affecting user safety or creating 
unacceptable congestion. Adding turning lanes and bike lanes, are two examples. 


3. The 'Alts to' include: 
e Transit 
e New roads 
e Improve existing roads 


e Do nothing 


The traffic demand work indicates that new roads are not required to address capacity issues and transit on 
its own would not address capacity requirements but plays a role in meeting long term objectives toward a 
sustainable community (as per Vision 2020). In terms of the problem types the Do Nothing is not a 
reasonable solution. Improve existing roads was determined as the only viable solution. 


The identification of possible network solutions will use a set of study specific alternative development 
criteria' to identify a reasonable number of alternatives and refine the evaluation process. E.g. The Region 
would prefer to widen roads with reverse frontage over roads with driveway access, therefore with other 
aspects being equal, the latter gets screened out without going through a formal evaluation. The network 
solutions will also incorporate opportunities to improve transit service and the bike network. 


Public meetings were held on November 3 and 4, 1999. Only a handful of people attended. Consultation 
was expanded the next week to include a manned display at Limeridge Mall from Thursday, November 11 
to Saturday, November 13. It is intended to go out to the public again when the preferred network solution 
has been identified, likely in February 2000. 


L. Robichaud agreed with the general approach and did not have any specific concerns. She advised that 
the Region prepare a notice of completion that advertises the individual projects with timelines for the short 
term projects. 


Minutes prepared by: 


5 ow 


Gavin Norman, P. Eng. 


Trans-Northern Pipelines Inc. 
45 VOGELL ROAD, SUITE 310 

RICHMOND HILL, ONTARIO L4B 3P6 

1999-11-02 (905) 770-3353 — FAX: (905) 770-8675 


City of Hamilton and 

Regional Municipality of Hamilton-Wentworth 
Transportation, Operations and Environment Division 
Roads 

77 James Street North, Suite 320 

Hamilton, Ontario 

L8R 2K3 


Attention: Ray Smith, M.C.LP., R.P.P. 
nvironmental Planner, Predesign and ial Project 


Dear Mr. Smith: 


SUBJECT: Proposed Class Environmental Assessment 
South Mountain Area Transportation Master Plan Study 
Your File; _60,36,02,4 


We are in receipt of your letter dated October 25, 1999 and would like to make the following 
comments in order to assist you with the Class Environmental Study for Municipal Road Projects. 


Trans-Northern owns and operates a 406.4 mm diameter petroleum products pipeline under high 
pressure which is located in the Region of Hamilton-Wentworth. The enclosed photomaps, M-1904- 
83 and M-1904-84 show the approximate location of the pipeline in this region. 


As an interprovincial pipeline, Trans-Northern's activities are regulated by the National Energy Board; 
therefore, working near pipelines or crossing of its right-of-way must conform to the Pipeline 
Crossing Regulations. 


In addition, Trans-Northern must be informed of any activity taking place within 30 m of its pipelines. 
All road works over the pipeline right-of-way consist of widening, extending or installation of light 
posts and underground utilities, etc. would require written permission from Trans-Northern. Three 
sets of plans showing the details of the road construction over the pipeline must be forwarded to us 
for review and approval. 


Although resurfacing and repaving works over the pipeline right-of-way do not require written 
permission, our maintenance office in Mississauga must be contacted at (905) 678-2261 at least three 
business days prior to construction in order to make the necessary arrangements to have the pipeline 
located in the field. Please note that no vibratory equipment is permitted over the pipeline is 
permitted during paving. 


con 


For your information, we also enclose a copy each of the following publications. Please read them 
carefully. 


TNPI "Pipeline Crossing Guidelines" 

TNPI "Contractor's Guidelines" 

TNPI "There is a Pipeline Nearby" 

NEB " Excavation and Construction Near Pipelines" 


Should you have any questions or require clarification, please call our Crossings and Facilities 
Coordinator, Satish Kumar at (905) 770-3353, ext. 211 or me at ext. 221. 


Yours truly, 


TRANS-NORTHERN PIPELINES INC. 


(Ms.) Berrin Wang, P.Eng. 
Civil Engineer 


CC: 


D. Clarke 
S. Kumar 


TOWN OF ANCASTER 


300 Wilson Street East, Ancaster, Ontario L9G 2B9, General Inquiry (905) 648-4475, Fax (905) 648-3557 


November 5, 1999 


Mr. Ray Smith, Environmental Planner 

Predesign and Special Projects 

City of Hamilton and Reg. Mun. of Ham-Went. 
Transportation, Operations and Environment Dept. 
77 James Street North, Suite 320 

Hamilton, ON 

L8R 2K3 


Dear Mr. Smith 


Re: Class Environmental Assessment: 


South Mountain Area Transportation Master Plan Study 


Please be advised that the Council of the Corporation of the Town of Ancaster 
at its Committee of the Whole meeting, held on Monday November 1, 1999, 
considered your letter of October 25, 1999 regarding the above noted subject 
line and have referred it to the Director of Engineering and the Director of 
Planning for a report on this matter. 


Yours truly, 


Joyce Evans 
Acting Clerk-Treasurer 


[CW 


c. Director of Engineering 
Director of Planning 


A Community since 1793 


AY | 
RECEIVED NOV1¢ ‘gos funt| 


Ontario Hydro Services Company 7676 Woodbine Avenue, Suite 300 


Markham, Ontario L3R 2N2 

7676 Av Woodbine, Bureau 300 

Markham, Ontario L3R 2N2 

Tel Markham (905) 948 6000 or 1 888 231 6657 
http://www.ohse.com 


November 24, 1999 


Ray Smith, Environmental Planner 

Transportation, Operations & Environment Division 

City of Hamilton and Regional Municipality of Hamilton-Wentworth 
77 James Street North, Suite 320 

Hamilton, Ontario 

L8R 2K3 


Class Environmental Assessment 
South Mountain Area Transportation Master Plan Study 
File: 60.36.02.4 


Ontario Hydro Services Company (OHSC) owns property containing high voltage 
transmission facilities within this study area. OHSC is concerned with any activities 
that might impact its existing facilities or land, such as road widenings or intersection 
improvements. 


OHSC has no plans to add or remove any of its high voltage facilities within the study 
area. 


As requested I have completed the response form indicating the type of involvement 
OHSC would prefer. Please send all future correspondence regarding this study to my 
attention. 


I trust this is satisfactory. 


Yours truly, ua 


YR O€d 6 3 cage 


Charles Unhola 
Senior Planner 

Real Estate Services 
(905) 948-6015 
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City OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 
2000 January 19 Our File No. 60.36.02.1 


Ministry of Citizenship, 
Culture and Recreation 
Heritage and Libraries Branch 
Heritage Operations 

55 Centre Street 

London, Ontario 

L6J 174 


Attention: Neal Ferris 


Regional Archaeologist/Heritage Planner 


South Mountain Area Transportation Master Plan 


Thank you for your letter of December 29, 1999, signed by Peter Timmins. 


It may be helpful to reiterate that the proposed undertaking is a Transportation Master Plan for 
the South Mountain Area of the City of Hamilton. The Study Area has an existing population of 
approximately 75,000 residents. Most of the Study Area has been built upon with infilling now 

occurring. 


| have enclosed, for your perusal, an information package distributed to the public at the initial 
public meetings held on November 3 & 4, 1999. The City of Hamilton has identified some built 
environment features through inventory work carried out by LACAC. As well, a Watershed 
Plan for the Red Hill Creek was prepared in 1998. (Most of the Study Area is located within 
this Watershed.) A Cultural Heritage Resource Inventory was conducted for this Watershed 
Plan and has been consulted for preparation of this Class EA Master Plan. 


| would also like to emphasize that any recommended changes to the transportation network 
will entail improvements (e.g. widenings, other cross-section changes, turn lanes, etc.) to the 
existing road network. No new road alignments are being proposed. 


Min. of Citizenship, Culture & Recreation -2- 2000 January 19 


| trust that this information will be helpful to put this Class EA Transportation Master Plan in 
appropriate context. We appreciate your co-operation on this Class EA undertaking. If we can 
be of further assistance to clarify any outstanding questions, please contact me. 


Thank you for your assistance. 


Gy Raymond smith, M:C.!.P. RPP. 
Environmental Planner 
Predesign and Special Projects 


rs:dt 


® 
Ministry of Citizenship, Ministere des Affaires civiques, 
Cultura and Recreation de Ja Cultura et des Loisirs 


Hentage & Libranes Branch 

Hentage Operations 

55 Centre Street, London, Ontario N6J 1T4 

(S19) 675-7742; Fax: 675-7777 December 29, 1999 


To. Ray Smith, Environmental Planner 
City of Hamilton 
Transportation, Operations and Environment Division - Roads 
77 James Street North, Suite 320 
Hamilton, Ontano L8R 2K3 


RE: Class EA, South Hamilton Mountain Area Transportation Study 


A pnnaipal concem of this office is the adverse effects that undertakings such as the above mentioned 
might have on cultural hentage resources. If the proposed improvements appear as though they may 
impact areas of hentage potential, then our office would recommend that a hentage assessment be 
conducted as part of the EA. If any significant heritage or archaeological remains were identified , 
then any negative impacts would have to be mitigated by either avoidance or excavation 


Consequently, our office would wish to continue to be involved in this project In particular, it would 
be useful to be provided with detailed information and maps of the improvements being considered, 
outlining the extent and type of land disturbance anticipated and the extent of previous disturbance 
within the study area. With this information I will be able to determine what portions of the project, 
if any, may exhibit potential for impacting heritage resources, and thus would require an assessment 
to inventory all hentage resources present, and determine what mitigation work, if any, may be 
required, 


[ trust that this is of assistance. Please do not hesitate to contact me if you require further information. 


Sincerely, 


oo ey 


inthe ete a ee ry 
x a. * 

_ gnu Zi ee see : 

cps ae; Ngee ata tert a eaten Be 
Peter Timmins, for: 
Neal Ferns 


Regional Archaeologist/Heritage Planner 
Southwestern Ontario Region 


Ministry of Ministere des 


a 
Natural Resources Richesses naturelles (¥) O N ad rl O 
1 Stone Road West Telephone: (519) 826-4955 


Guelph, Ontario Facsimile: (519) 826-4929 
N1G 4Y2 
Guelph District Office Direct Telephone No.: (519) 826-4912 


November 18, 1999 


Mr. Ray Smith 

Regional Municipality of Hamilton-Wentworth 
Transportation, Operations and Environment Division 
77 James Street North, Suite 320 

Hamilton, ON L8R 2K3 


Dear Mr. Smith: 


SUBJECT: South Mountain Area Transportation Master Plan Study 
Regional Municipality of Hamilton-Wentworth 


Thank you for contacting the Ministry of Natural Resources about the above noted study. 
MNR staff would like to be kept advised of your progress on this study. 


Our primary interests relate to the protection of natural heritage features, fisheries 
resources, and water quality as it relates to storm water drainage. | have completed and 
attached the agency response form as requested. 


Please contact me should you have any questions regarding these comments. 


Yours truly, 


David N. Cooper 
District Planner 


DNC Noe 2 4 1089 
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CC: Joad Durst, MNR Niagara Area Office 


M. G. KWINT, B. ENG., P. ENG., 
A.G.M. ADMINISTRATION 


D. R. MARSALES, B. Sc., P ENG., 
A.G.M. CHIEF ENGINEER 


D. D. CUMMINGS 
SECRETARY-TREASURER 


W. A, IMUMAS, GB. OC., KF ENG., 
GENER4L MANAGER 
TELEP’ NE (905) 522-9200 
FAX (9. .) 522-6570 


HAMILTON HYDRO-ELECTRIC SYSTEM 


55 JOHN ST N, PO BOX 2249 STNLCD1, HAMILTON ON L8N 3E4 


December 6, 1999 Daal) Dentacey Office: 


The Regional Municipality of Hamilton-Wentworth d&2 10 1999 

Transportation, Operations and Environment Division —_— —- 
Roads Department -—" 
77 James Street North, Suite 320 


Hamilton, Ontario 


L8R 2K3 oe, ae 
Attention: Mr. Ray Smith MC.LP. RPP hGe yes ta. 
Dear Sir: oe iets pee: ee ee 


RE: CLASS ENVIRONMENTAL ASSESSMENT 


—__——_SOUTH MOUNTAIN AREA TRANSPORTATION MASTER PLAN STUDY. 


Thank you for sending Hamilton Hydro the information about the South Mountain Area Transportation 
Master Plan Study. There are many roads in the study area which have not yet been fully developed and 
areas that Hamilton Hydro has proposed construction work. We have made a preliminary review of the 
Study area and identified our proposed construction work as well as where some of the potential conflicts 
with road widening might be. The listing below is a summary of the major streets and our comments. 


Upper Paradise - Skyview to Rymal - Hamilton Hydro intends to eventually remove all the overhead 


plant in this area in conjunction with development of the subdivisions and/or roadway reconstruction. In 
2000 we will remove the overhead lines from Skyview to approximately 300m north of Rymal. 


Garth - Claudette Gate to Rymal - We would like to install underground ducts in this area when the road 


is reconstructed and remove our overhead plant from the Bell Canada poles. 


West Sth - LINC to Rymal - The pole line on this street will be rebuilt within the next ten years, however it 
may be in conflict with any major widening that would take place. 


Upper James - LINC to Rymal - We are presently working on a project to convert from overhead to 
underground distribution from the LINC to Stone Church which should be completed in early 2000. We 
have also placed approximately 35% of our underground duct structures from Stone Church to Rymal and 
would like to complete this by the end of 2000. This will facilitate the removal of our overhead plant in 
2001. 


Upper Wellington - Towercrest to Como - This is presently an overhead area that would likely be 


affected by a major widening. 


Upper Wentworth - LINC to Pescara - There is a small amount of overhead streetlighting in this area 


that we will place underground in 2000. 


Continued .... 


The Region - Roads Department 
December 6, 1999 
Page 2 


Upper Sherman - LINC to Rymal - This is an overhead area that would likely be affected by a major 


widening of the roadway. 


Upper Gage - Stone Church to Rymal - in the next two years we will be completing a project to remove 


the overhead plant in the above area. 


We have completed your response form and have enclosed it with this letter. If you have any questions, 
or would like to have more detail on these issues, please contact me at 317-4718. 


Yours truly, 
C4 
f 
ee ae 


Paul Brown, P. Eng. 
SUPERVISING ENGINEER 


PB/nc 
Encl. 


The City of Stoney Creek 


a e5 7a 
on ag. 4 Planning & Development Department 


File No. LA.10.GEN 
December 7, 1999 


Ray Smith, R.P.P. . 

Environmental Planner, Predesign and Special Projects rae 
Transportation, Operations and Environment Division aa 
Regional Municipality of Hamilton-Wentworth ee hut 


Roads Division, 77 James Street North, Suite 320 pare eed 
Hamilton ON L8R 2K3 —_.___ 
Re: Class Environmental Assessment cista ea her 


South Mountain Area Transportation Master Plan Study “ees 


In response to your letter dated October 25, 1999, the following information is provided. The 
Master Plan Study overlaps with the Heritage Green Area of the City of Stoney Creek. 
Comments are provided from a land use planning and transportation needs perspective. In 
terms of future planning in this area, | have attached a copy of the neighbourhood plan for your 
consideration. Specific effects on the Regional Road Transportation Network will arise from the 
residential development of this area, which is estimated to contain approximately 33,000 people 
at build out. The existing population is approximately 17,500. Also, there are significant 
commercial developments proposed to be established in this area. These areas include the 
planned Fortinos site at the corner of Rymal Road and Upper Centennial Parkway; a plaza site 
at Mud and Paramount; and a service commercial area at the extension of Trinity Road. There 
is also a significant development proposed for the area covered by Special Policy Area “C” 
which is at the interchange of the Red Hill Expressway, the “Linc” and Mud Street. This area is 
subject to a Secondary/Neighbourhood Plan Study. However, it can be anticipated that this will 
come on stream within the timeframe of the study. 


In terms of engineering works, it should be noted that Trinity Road extension will be completed. 
As well, Paramount Drive should be reviewed from the element of including walking and cycling 
improvements. The continuation of the improvements in Stoney Creek should also occur into 
the Hamilton area. Also, the engineering component should give some consideration to the 
appearance of the street in the form of either streetscape or landscape plans. It is our 
suggestion that some indication of the necessity of these types of plans should be included as 
part of a policy document. 


If you have any questions regarding the above, please call me at Extension 345. 


a Le 


Os: 
Steven C. Miazga, M.C.I.P., R.P.P. 
Manager Community Planning & Design Services 
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REGIONAL TRANSPORTATION DEPARTMENT 
ROADS DIVISION 


MEMORANDUM 
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TO: File DATE: December 23, 1998 
OUR FILE: 60.36.02..3 

PREPARED BY: Gavin Norman 

SUBJECT: Discussion with M. Pirie, Township of Glanbrook Planner 

| spoke with M. Pirie about development within the urban boundary. 


There are two main areas of development: 

e North West Glanbrook Planning Area 

Construction started with various levels of approvals in place for remainder 
20 Place - Adult Community - 650 units / 1,150 pop 

200-250 built - in Phase 5 - 50 units per phase 

Villages of Glancaster - Adult Community - 460 units / 800 pop 
250 built 

Copperfield - Low Density - 125 units - 400 pop 

Lischman - Low Density - 92 units - 300 pop 

Silver Birch - Low Density - 47 units - 150 pop 

Other - to be provided 


e Glanbrook Industrial-Business Park 

No numbers available; primarily general industrial with some prestige industrial (assume 
20%); also small area of commercial 

Road improvements required for ultimate development 

- extension of Twenty Road to Trinity Church 

- extension of Dartnall to Dickenson 
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This:Memo sent to attached distribution. 


Transportation, Operations and Environment 
Roads 


Memorandum 
TO: YOUR FILE: 
OUR FILE: 60-36.024 
FROM: Ray Smith, M.C.1.P., R.P.P. PHONE: 
Environmental Planner 
Predesign & Special Projects 
SUBJECT: Class Environmental Assessment DATE: November 2, 1999 


South Mountain Area Transportation 
Master Plan Study 


The City of Hamilton/Region of Hamilton-Wentworth, Transportation, Operations and 
Environment Division (Roads Section) has initiated a Transportation Master Plan Study to 
review existing and future transportation conditions in the South Mountain Area (see attached 
map for Study Area location). 


This Study is being carried out as a Class Environmental Assessment for municipal road 
projects. In order to assist us in the selection of the preferred alternative, please indicate any 
concerns that your organization may have regarding this project. A response form is attached 
for your convenience. Comments will be kept on file for use during the Study and, unless 
otherwise requested, may be included in the resulting study documentation. 


We also wish to advise your organization that Public Information meetings have been 
scheduled for the first week of November 1999. The attached Notice provides the location, 
date and timing. We look forward to discussing our project with you and receiving your input. 


Should you have any questions or concerns regarding this project, please feel free to contact 
me at your convenience. 


rs:dt 
Att’d. 


South Mountain Area Transportation Master Plan Study 
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THE CITY OF HAMILTON / REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
SOUTH MOUNTAIN AREA TRANSPORTATION MASTER PLAN STUDY 
TYPE(S) OF INVOLVEMENT 


Please specify how you would like to be kept informed of this project: 


No further involvement necessary. | 


Keep informed about the progress and status of the project, through minutes 
of external team meetings. 


Active involvement in the assessment of the alternatives and/or discussions 
on this project. Willing to attend external team meetings 


Want to comment on the decisions made, however, do not need to participate in 
meetings. 


Want to be notified of public information centres. 


5 Sel) Cae) Ea eS) 


Other (Please specify) 


ADDITIONAL INFORMATION 


Please list any projects that your agency is planning to carry out that may 
impact or be impacted by this project. 


_ Mapping (please specify) [] Site Specific Renares 
|| technical Studies fa Other (please specify) 
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AGENCY: 
ADDRESS: 


CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


NOTICE OF COMMENCEMENT / FIRST SET OF 
PUBLIC MEETINGS FOR THE 
SOUTH MOUNTAIN AREA TRANSPORTATION 
MASTER PLAN STUDY 


With the completion of the Lincoln M_ Alexander Parkway. traffic 
patterns across the Mountain have changed significantly The 
change in traffic patterns. in conjunction with future growth planned 
for the South Mountain Area, indicates the need to ensure the 
transportation system can accommodate future travel demand. 
Consequently, the Transportation, Operations and Environment 
Division (Roads Section) has initiated a Transportation Master Plan 
Study to review existing and future transportation requirements for 
the South Mountain Area (see map inset). This study Is subject to 
the requirements of the Environmental Assessment Act. 
ay 
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Why a Master Plan Study? - Previous transportation studies on the 
Mountain have addressed specific transportation/roadway problems 
such as pavement condition or capacity deficiencies on a road-by- 
road basis. With the noted changes in traffic patterns and planned 
growth within the South Mountain Area it is more appropriate to 
undertake a broader. long-range analysis of the overall 
transportation system to define both current and future requirements 
In that regard, the South Mountain Area Transportation Master Plan 
Study represents a unique opportunity to develop a consistent, 
integrated transportation plan for the whole network taking into 
consideration the implications of both land use and travel demand 
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Public Involvement - This Notice also serves to invite you to the 
first set of public meetings for the Study. Open Houses will be held 
to discuss the rationale and objectives of the Study and to seek your 
input in regard to identification of existing problems and concerns 
and opportunities for improvement A presentation by staf with 3 
question and answer period will conclude each Open House Open 
Houses have been scheduled as follows (see map above) 


1) Date: Wednesday, November 3, 1999 
Time: 4:30 - 8:30 p.m." 
Location: St. Catherine of Slena School, Hamilton 
20 Gemini Drive, Hamilton 


© date: Thursday, November 4, 1999 
Time: 4:30 - 8:30 p.m.° 
Location: Salvation Army Citadel 
835 Stone Church Road East. Hamilton 


"Presentation to commence at approximately 7:30 p.m. 


If you have any questions or wish to be placed on the Study mailing 
list to receive information. please contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transpertation. Operations and Environment Division 
Roads ~ Predesign and Special Projects 
77 James Street North. Suite 320 
Hamilton, Ontario L8R 2kK3 
Telephone: (905) 546-4277 
Fax: (905) 545.2385 
Web Site www hamilton-went on ca 


Lee Ann Coveyduck 

General Manager 

Coramunity Planning & 
Development Division 


Geoff Aston 

Director, Programming & Maintenance 

Transportation, Operartions & 
Environment Division 


Roy Duncan 

Director of Engineering (HSR) 

Transportation, Operations & 
Environment Division 


Doug Lobo 

Commissioner, Public Works & Traffic 

Transportation, Operations & 
Environment Division 


Ken Duncliffe 
Director of Culture & Recreation 
Community Services Division 


Dr. Elizabeth Richardson 
Medical Officer of Health 
Social & Public Health Services Division 


Ken Robertson 
Chief of Police 
Hamilton-Wentworth Regional Police 


Guy Paparella 

Director, Community Planning 

Community Planning & 
Development Division 


Doug Onishi 

Director, Design & Construction 

Transportation, Operations & 
Environment Division 


Peter Dunn 

Director of Waste Management 

Transportation, Operations & 
Environment Division 


Ross Fair 
General Manager 
Community Services Division 


Glen Peace 
Fire Chief 
Community Services Division 


Bill Hunter 
Director, Environmental Health Branch 
Social & Public Health Services Division 


Ted Gill, Senior Director, Roads 
Transportation, Operations & 
Environment Division 


Len King 

Building Commissioner 

Community Planning & 
Development Division 


Don Hull 

Director of Operations (HSR) 

Transportation, Operations & 
Environment Division 


Leo Gohier 

Director of Water & Wastewater 

Transportation, Operations & 
Environment Division 


Art Leitch 

General Manager 

Transportation, Operations & 
Environment Division 


Karl Muller 
Manager of Land Ambulance 
Community Services Division 


Nick Catalano 
Director 
Economic Development 
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Attachment 1.5 
PIC Information Package 
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CITY OF HAMILTON / 
REGION OF HAMILTON-WENTWORTH 


South Mountain Area 
Transportation Master Plan Study 


Information Package for the 
First Set of Public Meetings 


November 3, and 4, 1999 


South Mountain Area igjarmation Pais 
Transportation Master Plan November 3 and 4, 19 


Introduction. The Region of Hamilton-Wentworth is undertaking the South Mountain Area 
Transportation Master Plan Study in accordance with the requirements of the Class Environment 
Assessment Process for Municipal Road Projects. 


The information you are about to review may or may not reflect what’s important to you. Your 
thoughts and ideas are needed. Please take the time to complete the attached questionnaire 
/comment sheet so that your thoughts and ideas can be reflected in our study. 


As you review the information please consider the questions we are asking. Your responses will 
be used to shape the work we will complete over the next six months. 
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Why are we doing this study? Four reasons: 


ibe We need to identify what (if any) improvements need to be made to the transportation 
system in the South Mountain Area as a result of the Lincoln Alexander Parkway (LINC) 
opening in October 1997. 


es We need to ensure that the transportation system will be able to accommodate the growth 


in traffic that is expected to occur over the next twenty years due to planned growth in the 
South Mountain Area. 


3. We need to identify a 20 year action plan for improvements to the transportation system 
that reflects the best use of tax dollars. 


4, We need to explore ways that will make us less reliant on the automobile and more 
accepting of different forms of transportation such as walking, cycling and transit. 


South Mountain Area Information Package 


Transportation Master Plan November 3 and 4, 1999 


The Class Environmental Assessment (Class EA) Process. We are following the Provincially 
approved Class EA process because we want to: 


e ensure that you have the opportunity to be involved before decisions are made; 


e get an understanding of what transportation problems/deficiencies and opportunities exist 
now and are anticipated in the future; 


e based on the problems/deficiencies and opportunities, consider and compare a range of 
different transportation solutions; and 


e provide clear and complete documentation of the process that will lead to the selection of a 
preferred transportation solution. 


What is a Master Plan? A Transportation Master Plan is an analysis of a transportation system 
that is undertaken to determine the need for improvements over a long time period. 


Once approved by Regional Council, this Master Plan will recommend a set of roadway corridor 
improvements in the South Mountain Area to be implemented over the next 20 years. 


The advantage of Master Plan studies like this is the potential for significant cost and 
timesavings compared to separate individual roadway planning studies. 


Transportation Problems and Opportunities. The maps on the following pages illustrate the 
problems/deficiencies and opportunities that are anticipated in the future (by year 2021). 


e What do we consider a Problem/Deficiency? Congested roadways during 
morning/evening rush hour periods, a higher than average number of accidents along a 


roadway, and potholes and uneven pavement, are all examples of problems/deficiencies that 
we intend to address. 


e What do we consider an Opportunity? Roads that can be changed without affecting user 
safety or creating unacceptable congestion. Adding turning lanes and bike lanes, are two 
examples. 


QUESTION — should we change or add to these definitions? 


SIOPIIIOD pazijijn-sapuy 


uoljsebuogd jo ealy—____ 


polag awij pue 
jes] JO UOIDAIIG —~ 


NI30N3 


tH AP 


5 
| ie rr) c Ic : aa ie | Ai n 


_— 7 
Ou s : i 
yl “aS Sr ax 


a 


= A! 
UW 


SIOPIIOD pezijijn-sapun 


uOI}S9HuUOD jo ealy 


poliad owl] pue 
dIJes| JO UOI}IOIIG 


(4nd90 
Aew sajnoi sofew Asnq ssoa| 
JAYJO 0} 91jJe4} JO UOJSUAAIP) 


uoisabuog 
jO Baly d|qISSOd 


= : —————— = 
ae 


\ 
- 
. 
war yy 
} 


(4nd90 


SAOPHIOD psZijijn-Japufy Aew sajnoi sofew Asng ssa} 
JOJO 0} D1jje4} JO UOJSJBAIP) 

uolsebuo04g 

uol}sabuogd jo eay-——.___ ~ jo ealy d/qISSOd 


NOWSIONOD Dida Val 20 S¥Iay 


poled owij pue 
aIyjes JO UOIDAIIG 


l 


VaHyV | AGNLS 


: - w/a =" 


jlesy [ley JUSWIdIeISy O} 


jleay prey BJUOPaeg JO UONDaUUOD aINyN4y Arete 
SUOISI|JOD JO JOQUINN JSOYBIH YWAA SUOI}IESI9}U| e& 
S1OSf O}NY-UON JO} Ayayeg adueYyU 0} Ajlunyioddo : 


soue] Djes] MOEN JO/pue 


SOWINIOA YBIH 0} aJeJaPOW YM B}NOY eyIg JeoNJS-UQ TTT" 
pe}0edxy ag AIjeWON PINOM 


ueyL ayey Juapiooy sayBiY AjuesyiuBls yA Sspeog 


99) 


vaaW | -AGnts se ge |) eee ade tel 


one Z cs 


AyBayuy jesnjonijs {e190 pue ese peos ‘adeyns 


peOd JO UONIPUOD SEpnjoul juslssassy fo 
SOURUSJUIELU SLUOS U}IM SIB@A Q 0} | NE4 - 100g ee 
SOUPUS}JUIELU SLUOS U}IM SBA g 0} 9 Nf eswensnanas 
SOUBUSJUIELU SLUOS UJIM Sed OQ] 0} g DOOE) = AIC mw met om wo 


SOUBUBJUIEW SLUOS YIM SIedA Z] 0} OL DOOS) wauennen a 


SOUBUS}UIEW SLUOS YIM SJeBA GL 0} ZL DOOD AO /\, emer 


South Mountain Area Information Package 
Transportation Master Plan November 3 and 4, 1999 


Possible Solutions to Problems. There is usually more than one way to solve a problem. The 
range of possible solutions to the problems previously mentioned is as follows: 


Traffic Congestion 

e Expand existing transit service 

e Limit or manage subdivision development 
e Divert traffic to other roads 

e Widen existing roads/ construct new roads 


Roadway Cormdor Safety 

e Modify grade of road and/or alignment 

e Resurface/reconstruct existing roads 

e Modify traffic patterns by adding turn lanes 
e Provide sidewalks, bike lanes etc. 


Road Condition 
e Resurface / reconstruct existing roads 


In addition to the above, the "Do Nothing" option will also be considered. With the "Do 
Nothing" option no improvements would be made to solve the identified Problem. A decision to 
Do Nothing would typically be made when the impacts of an option outweigh the benefits. 


QUESTION - What other types of solutions would you like us to consider? 


Comparing Solutions. Before choosing a Preferred Solution, we must understand the 
environmental impact of each possible Solution. The term ‘environment’ encompasses areas of 
natural, social, economic, cultural and technical features that could be positively or negatively 
impacted by the proposed solution under consideration. 


For example, if it appears a particular road is experiencing a significant amount of traffic 
congestion and we propose to widen it from 2 to 4 lanes, we will want to know: 


e How much will it cost? 

e How much private property will be required? 

e Are there trees or other natural features affected? 
e Are there any historic buildings affected? 

e How much additional noise will be created? 


With answers to questions like these we will compare the merits of each solution so that a 
Preferred Solution can be selected. 


QUESTION — What do you think? 
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Implementing the Solution. The best transportation network solution is dependent on the 
consideration of factors (problems and opportunities) that are all connected in some way. 


The best way to implement the transportation solution is similar in that the relative importance of 
addressing problems and opportunities, funding availability, and the time in which the 
improvements are needed are also connected. In that regard, the development of the Preferred 
Solution will include an action plan that will identify where, and when, improvements will be 
made that reflects the best use of tax dollars. 


What Happens Next? After this set of meetings we will: 


¢ use your thoughts and ideas for both finalizing the Problems and Opportunities statement and 
developing a set of possible Solutions 


¢ develop a set of evaluation criteria that reflects what you think is important and evaluate the 
merits of each of the possible Solutions 


¢ present the results of the evaluation, and staff's Preferred Solution, at the next set of public 
meetings 1n early 2000. 


The Study Schedule 


| Summer 1999 Fall/Winter 1999 Winter/Spring 2000 
‘ 


| Problems & 
| Opportunities 


Develop Possible 
Network Solutions 


| Identify Preferred 
| Network Solution 
Meetings 


| Finalize Master Plan / : | 
| Submit to Council for | 
| Approval tt 


SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 1 


Meeting Attended: O Wednesday, November 3 O Thursday, November 4 


Your comments are important. Therefore, we ask that you answer the following questions about what you 
consider to be important for the future transportation system in the South Mountain Area. 


1. How significant a problem is traffic congestion in the Very f=] 0 pons 
South Mountain Area? Significant Significant Insignificant Know 


Where are the problem areas and when do they occur? 


2. How significant a problem is motorist, cyclist or 
pedestrian safety in the South Mountain Area? 


a) Motorist Very oO ey Don’t 
Significant Significant Insignificant Know 


Where are the problem areas? 


b Cyclist Very Don’t 
) ¥ Significant Significant Oo Insignificant oO Know Oo 


Where are the problem areas? 


c Pedestrian Very Don't 
) Significant oO Significant oO Insignificant Oo Know 


Where are the problem areas? 


3. How significant is HSR transit service in the South Very) f=} a oO Don't [J 
Mountain Area? Significant Significant Insignificant” Know 


What, if any, improvements need to be made? 


COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: . | 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


Attachment 1.6 


PIC Results 


Questionnaires 
Public Comment Sheets 
City of Hamilton/Regional Municipality of Hamilton-Wentworth Replies 
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TRANSPORTATION MASTER PLAN STUDY Bie eid easy NUY 
City of Hamiltun/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 1 


Meeting Attended: 0 WUE LEK Co Ge sige Thursday. November 4 


Your comments are important. Therefore, we ask that you answer the following questions about what you 
consider to be important for the future transportation system in the South Mountain Area. 


ze 


How significant a problem is traffic congestion in the Very aA Oo Don't Fy 
South Mountain Area? 


Where are the problem areas,and when do they occur? ~ we ; , 
Yhledk GAuKS (A SKAK LOCKS 


Significant 0 Significant Insignificant Know 


How significant a problem is motonst, cyclist or 
pedestnan safety in the South Mountain Area? 


a) Motorist Very wl zs) oO Don’t 
Significant Significant Insignificant Know 
Where are the problem areas? 
oa 
e 7 fe D 
b clist ery jon’t 
) y Srapieicent oO canara O Insignificant GY Know oO 


ble KUKEE 0b E THe kb RD 
Be’ No7 GAUE £ICHTE 04 KEFLE CIES 


Where are the problem areas? 17, 


c Pedestrian Very Don’t 
) Significant Oo Significant ra Insignificant oO Know 
Where are the problem areas? i Cm kK 2 GC We VIS We 4 Ad, f. Dow 7 ees Abk SG eS 
i is HSR transit service in the South Very ; Don't vee 
a asta : kat Significant Significant 4 Insignificant 0 Know 


Mountain Area? 


What, if any, improvements need to be made? 


COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


~~ 


NOK 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 
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CiTY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 
1999 November 26 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan 


Thank you for your comments on the aforementioned Study. The section of Upper James 
Street from the LINC to Rymal Road does require improvements and this Study will address 
such requirements and when they should be undertaken. Also, the section of Upper 
Wentworth Street from the LINC to Rymal road is noted as a high priority area to receive 
improvements. 


The section of Rymal Road West from Upper James Street to Upper Paradise Road will be 
reviewed and a recommendation will be made. The section of Stone Church Road between 
West 5th Street and Upper James Street will be widened. This Study will determine the timing 
of these required improvements. 


If | can be of further assistance, please call me. 


C. Raymond Smith, M.C.1.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 
ee ee Le ee ee 


Public Information Meeting No. 1 
’ 


i) 
Meeting Attended: O Wednesday, November 3 BRK Thursday, November 4 


Your comments are important. Therefore, we ask that you answer the following questions about what you 
consider to be important for the future transportation system in the South Mountain Area. 


1. How significant a problem is traffic congestion in the ae Very Sinan Q , ree, Oo eee 
nifican 
South Mountain Area? apnicent ce ee 


Where are the problem areas and when do they occur? 


ee eee eee 


2. How significant a problem is motorist, cyclist or 
pedestrian safety in the South Mountain Area? 


a) Motorist Very Don't Cy 
Significant Significant Insignificant Know 
Where are the problem areas? : 
b) Cyclist Very Don't 
y Significant 0 Significant Be Insignificant O Know O 


Where are the problem areas? 


c) Pedestrian Very Be Don't 
Significant O Significant 0 Insignificant Know O 
Where are the problem areas? 
3. How significant is HSR transit service in the South Very BY oO Don't 
Mountain Area? Significant Significant Insignificant Know 


What, if any, improvements need to be made? 


ar ee ee ee 


COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 
Ray Smith, Environmenta! Planner 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 


320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


City OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 
1999 November 18 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan 


Thank you for the comments that you provided at the Open House on November 4, 1999. A 
Cycling Master Plan has been prepared for the Region. This Plan will be reviewed by Council 


shortly and aspects of the Plan will be integrated into the South Mountain Area Transportation 
Master Plan. 


There is no doubt that improvements are required at Rymal Road/Upper James Street and 
Stone Church Road/Upper James Street intersections. This Study will certainly provide 
recommendations to address your concerns at these locations. 

lf you require additional information, please contact me. 


Yours truly, 


C. Raymond Smith, M.C.1.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 
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t 
Meeting Attended: | Wednesday, November 3 O Thursday, November 4 Nev. (2 


Your comments are important. Therefore, we ask that you answer the following questions about what you 
consider to be important for the future transportation system in the South Mountain Area. 


1. How significant a problem is traffic congestion in the Very r oO eee re oO 
ee ine i! 
South Mountain Area? Significant Significant significa 


Where are the problem areas and when do they occur? 


ther at Plepecste i Me isger gee Ee Pt aaenG: 


2. How significant a problem is motorist, cyclist or 
pedestrian safety in the South Mountain Area? 


a) Motorist Very Don't gy 
Significant 0 Significant Insignificant Know 
Where are the problem areas? 
b) Cyclist Very Don't Tj 
Significant Significant Insignificant Know 
Where are the problem areas? ee NS 
Cc) Pedestrian Very Dont fy 
Significant Significant Insignificant Know 


Where are the problem areas? es Linc 


3. How significant is HSR transit service in the South Very oO oO Don't Ww 
Mountain Area? Significant Significant Insignificant Know 


What, if any, improvements need to be made? 


i ee Se 


COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record 
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t 
Meeting Attended: O Wednesday, November 3 O Thursday, November 4 


Your comments are important. Therefore, we ask that you answer the following questions about what you 
consider to be important for the future transportation system in the South Mountain Area. 


1. How significant a problem is traffic congestion in the Very | a Don't 
South Mountain Area? Significant Significant Insignificant Know 


Where are the problem areas and when do they occur? 


2. How significant a problem is motorist, cyclist or 
pedestrian safety in the South Mountain Area? 


a) Motorist Very o Don't 


Significant Significant Insignificant Know 


Where are the problem areas? 


b) Cyclist Very oO Don't 


Significant Significant Insignificant Know 


Where are the problem areas? 


Cc) Pedestrian Very Don't © 
Significant Significant Insignificant Know 
Where are the problem areas? 
3. How significant is HSR transit service in the South Very = fe Don't [) 
Mountain Area? Significant Significant Insignificant Know 


What, if any, improvements need to be made? 


COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record 
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leeting Attended: oO Wednesday, November 3 eaten) November 4 


‘our comments are important. Therefore, We ask that you answer the following questions about what you 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: esmith@hamilton-went.on.c2 


City OF HAMILTON AND 
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Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 
1999 November 18 Our File No. 60.36.02. 1 


South Mountain Area Transportation Master Plan 

Thank you for the comments on the above Study. The results of this Master Plan will address 
required improvements within the Study Area including the sections of Upper James and 
Upper Wentworth from the LINC to Rymal Road. Further, this Study will identify a schedule for 
the implementation of the required improvements. 

If | can be of further assistance, please contact me. 


Yours truly, 


C. Raym smith, M.C.1.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 
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Your comments are important. Therefore, we ask that you answer the following questions about what you 
consider to be important for the future transportation system in the South Muuntain Area. 
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Where are the problem areas and when do they occur? 
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2. How significant a problem is motorist, cyclist or 
pedestrian safety in the South Mountain Area? 


a) Motorist Very Don't i 
Significant 0 Significant Insignificant 0 Know Oo 
Where are the problem areas? 
b) Cyclist Very Dont 
, Significant Significant Insignificant Know 


Where are the problem areas? 


c) Pedestrian Very Don't fQ- 
Significant Significant Insignificant Know 
Where are the problem areas? 
3. How significant is HSR transit service in the South very rt fee Oo Dont 
Mountain Area? Significant Significant Insignificant Know 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and May include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record 
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Your comments are important. Therefore, we ask that you answer the following questions about what you 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 
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South Mountain Area Transportation Master Plan 


Thank you for attending the Open House on November 4, 1999 and providing us with your 
comments. The improvements that you have suggested will be reviewed and their feasibility 
assessed as part of this master planning study. 


Unfortunately, our Division does not deal directly with land use issues. That responsibility 
resides with the Community Planning and Development Division. If you have concerns about 
land use, the contact person is Joanne Hickey-Evans (546-4229). 


If | can be of further assistance, please contact me. 


Yours truly, 


C. Raymond Smith, M.C.1.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 
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Your comments are important. Therefore, we ask that you answer the following questions about what you 
consider to be important for the future transportation system in the South Mountain Area. 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 


ring this Study and may include 
some part of the public record 


CiTy OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 

77 James Street North, Suite 320 Facsimile: (905) 546-2385 

Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 

1999 November 18 Our File No. 60.36.02.1 
fest 


South Mountain Area Transportation Master Plan 


Thank you for providing your comments to assist in the completion of this Study. Your concern 
regarding the Stone Church Road/West 5th Street intersection will be reviewed as part of this 
Study. 


Your concern with the specific design of the roadway and sidewalk improvements in front of 
your property will be addressed in a later stage of the design process. At that time, there will be 
an opportunity to have your concerns considered as part of the detail design process. 

If | can be of further assistance, please call me. 


Yours truly, 


C. Raymond Smith, M.C.1.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 
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Your comments are important. Therefore, we ask that you answer the following questions about what you 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 
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South Mountain Area Transportation Master Plan - Public Information Meeting 


Thank you for your attendance at our meeting of November 4, 1999 and for taking the time to 
provide us with your comments. 


We recognize that there is a problem on Upper Wentworth Street at McQuesten Park. When 
the preliminary design study for Upper Wentworth Street is undertaken, this problem area will be 
reviewed and a suitable solution developed. 


There is no doubt that the Upper James/Stone Church Road intersection is also a problem. The 
solution to this problem will be addressed as part of the future improvements to Upper James 
Street and Stone Church Road. Based upon public input and our own analysis, improvements 
to Upper Wentworth are definitely required and our current planning study will identify specific 
improvements that will be undertaken. 


Your concern with the curb and pavement condition of Brigade Drive is a City of Hamilton 
responsibility. | have notified Mr. Reg Meiers, Public Works, (546-4297) regarding your 
concern. 


If you have further questions regarding the South Mountain Area Transportation Master Plan, 
please contact me. 


Yours trul 


C. Raymond Smith, M.C.1.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 
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Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 
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Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19, 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
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South Mountain Area Transportation Master Plan 


Thank you for your comments of November 4 & 10, 1999. The Mohawk Road/Highway 403 
Interchange will be reconstructed by the Region of Hamilton-Wentworth beginning in the 
summer of 2000. 


The Queen Street Hill/Beckett Drive improvements are currently scheduled for 2005. The timing 
of improvements to Stone Church Road and Rymal Road East will be addressed in this Master 
Plan and we will bring our findings to the public early in 2000. 


The Meadowlands Area in Ancaster is developing rapidly and does have some attendant 
congestion problems. The Town of Ancaster is in the process of conducting an Environmental 
Assessment (EA) Study for the lands yet to be developed. The results of this EA Study will be 
incorporated into a Secondary Plan which will address transportation issues. 


If you are interested, contact Mr. Al Pinard, Planning Department, Town of Ancaster, telephone 
648-4447 or fax 648-9957. 


Once again, thank you for your input. 


Yours truly, 


C. Raymond Smith, M.C.I.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 


rs:dt 


SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


eee 


Public Information Meeting No. 1 
y 


' 
Meeting Attended: 0 Wednesday, November 3 is} Thursday, November 4 [nicuemte- 13 


Your comments are important. Therefore, we ask that you answer the following questions about what you 
consider to be important for the future transportation system in the South Mountain Area. 


1. How significant a problem is traffic congestion in the Very ae és 2) ene fl 
i Significant Significant Insignificant Know 
South Mountain Area? 


Where are the problem areas and when do they occur? 


Upper Were (RIBS Eel = (SRT vey Acetate Beg Gees 
7? - | we 


OS. Dec. + Sor Cc cS 
2. How significant a Problem is motorist. cyclist or j= Se 
pedestrian safety in the South Mountain Area? 


a) Motorist Vey a Oo Don't 


Significant Significant Insignificant Know 


fey 
Where are the problem areas? 


Inceeaibly santaoa 


b Cyclist K- Very Don't 
: Significant 0 Significant Insignificant 0 Know 0 
Where are the problem areas? 
Verne 
Cc Pedestrian STINE Very Don't 
) te Significant 0 Significant Insignificant 0 Know 0 
Where are the problem areas? 
a et on ee 
3. How significant is HSR transit service in the South ” BAe (al oe rca peceick (a Dent 5 
Mountain Area? ignificant gnificant nsignificant Know 


What, if any. improvements need to be made? 


Was a) > EE a a IR ee Core\ Qrteay the a Meee se Coty 
Sac Ayer 2A *| 


Ares 
COMMENTS (please print): 
(additional room on reverse) 


4 
Zaks be 


Please leave your completed Comment Sheet in the drop box provided or mail (before Nov. 19. 1999) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may inchide 
them in Study documentation. With the exception of personal information, all comments received will become Part of the public record 
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Dear Mr. Withers: 


You wrote to the Regional Chairman on 1999 November 18, regarding a resolution of 
Regional Council that you believed was passed in the 1980's that all Mountain arterials 
be widened to four lanes from Mohawk Road to Hwy 53. While it is possible that 
Council affirmed that Mountain arterials would eventually be widened, it is unlikely that it 
was Council's intent to widen them all within a very short time. 


A South Mountain Transportation is underway to determine road widening and 
reconstruction needs. The results will be used as input into the Region's Capital 
Budget. Widening to four lanes for all arterial roads south of the LINC will not be the 
recommended solution, because widenings to 3, 4, or 5 lanes will be recommended, 
depending on the road section. 


A. F. Leitch, P. Eng. 
General Manager 


Transportation, Operations, and Environment 


oley Chairman Terry Cooke 
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Residents may win traffic battle 


lanbrook residents aiming to rid 

White Church and Binbrook 
roads of heavy truck traffic have only 
one more hurdle to overcome. 

The region’s transportation services 
committee approved a plan Monday to 
redirect heavy trucks off White 
Church Road and onto the Lincoln M. 
Alexander Parkway and, to a lesser ex- 
tent, Highway 53. 

The issue goes to regional council 
next Tuesday. 

White Church Road resident Don 
Fraser, who has lobbied hard for the 


change, said he’s pleased the majority 
of the committee went along with 
what the residents have been seeking. 

But Hamilton Mountain councillors 
worry that it’s just moving the prob- 
lem from one road to another. 

“We’re opening ourselves up to a re- 
al disaster if we divert these trucks to 
Highway 53, where development is 
constantly growing,” said Duke O’Sul- 
livan, who represents Hamilton’s 
Ward 8. 

“We should be forcing them to use 
the Linc.” 
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City works neglecting Mountain, co 


By MICHAEL O’KEEFFE 
Staff Writer 


Hamilton councillor is tired of 

Waiting for road work in the busy 
core of the city while roads on the 
outskirts get widened and paved. 

“Work always seems to get done 
on the outskirts,” said Councillor 
Terry Anderson. “But the middle of 
the city never seems to get touched” 

During a meeting of the region’s 
Transportation Services Committee, 
Mr. Anderson questioned a plan to 
widen part of Stone Church Road at a 
cost of nearly $700,000. He said it’s 
time the region put its money where 
the traffic is. 

“Why is it a priority to spend 


Gare Z| a 


money there, when it’s needed in the 
centre of the city, where everything is 
going on,” he said.“The whole centre 
of the Mountain is being neglected 
for some reason” 

Mr. Anderson was told a study of 
the Mountain’s transportation needs 
is nearly completed and will be pre- 
sented to regional council soon. But 
the councillor isn’t interested in stud- 
ies. He said he wants results. 

“Somehow _ this - (study) has 
become a make-work Project,” said 
Mr.Anderson.“It doesn’t take a rocket 
Scientist to go out and look and see 
what work needs to be done. 

“It boggles my mind that this 
(study) gets stretched out from six 


months to a year.” 


uncillor says) 


Mr. Anderson offered to take city 
staff up the Mountain and show them 
where the puddles are. 

“I'm getting fed up with waiting,” 
he said. 

The committee endorsed a plan to 
reconstruct and widen Stone Church 
Road to provide for turning lanes and 
bicycle lanes between Anchor and 
Pritchard roads. 

Art Leitch, the region’s manager of 
transportation, operations and envi- 
ronment, said the project “encour- 
ages the use of alternative forms of 
transportation in accordance with 
the region’s Vision 2020 plan” 

It will also improve traffic safety 
and access to businesses abutting 
Stone Church Road, he said. 
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n was trapped inside his 
after a three car collision 
yesterday morning 
fighters and four para 
\our to free Bradley Ver 
ded rig that crashed near 


ief Mark Mehlenbacher 
aasextremnely dificult 
wwe a back seat so there is 
tctim out 

front of the truck was 
e 3S-year-old’s lap and his 
ps aoe 


legs were immobile 

Vernooy was conscious during the extrica 
tion and given morphine to help dull the pain 

Staff Sergeant Gary Bishop said the fire 
fighters did an incredible job of freeing the 
driver, whose life was in danger while they 
struggled with the twisted metal 

Hydraulic rescue equipment was used to 
coax enough of an opening In the cab to get 
the man out 

An air ambulance was to be sent to the 
scene, but it was too far away to be of any 
timely use 

Vernooy was taken to Hamilton General 
Hospital with a broken pelvis He was still in 
the emergency ward yesterday evening 


“He's lucky He's very, very lucky,” Mehjen 
bacher said 

Terry Shaughnessy was driving the first 
Car to be hit in the pileup He said he saw a 
City of Hamilton road line Painting crew and 
a car stopped ahead of him, so brought his car 
toahalt 

Vernooy’s Ottaway Motor Express truck 
was then involved in the chain reaction pile 
up Noone but Vernooy was hurt, and damage 
to the other two vehicles was relatively minor 

Martin White, superintendent of traffic op 
erations for Hamilton, said his department 
was not directly involved in the accident. al 
though they were painting in the vic inity 

He said his workers comply with the work 
zone traffic control manual put out by the 
Munistry of Transportation 

The road workers were first on the scene 
and called the ambulance White said they are 
stil very shaken up 
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How heat kills » 


: When fhe human body nears 105° F a 
ad > ae Ras 
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which helps cool you down Try squeezing 
some lemon juice on cucumber Slices for are 
freshing snack 

Stay away from heavy foods, gravy and 
sauces 

There's a good reason why most people 
don’t feel like pot roast during a heat wave 

“You divert blood supply away from your vi 
tal organs such as your heart and brain And 
when you are dehydrated, then you compete 
for blood supply” 
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Don't take salt pills 

Some people think you lose a lot of salt 
when you're Perspiring, but that’s not true 

Most of us eat too much salt anyway. We're 
eating between four and six teaspoons of salt 
aday You only needa teaspoon a day or less.” 

If all else fails, hike up to Webster's Falls in 
Greensville and stand under the cold cascade 
for about 15 minutes 

Walk home in your wet clothes That U keep 
you cool for a few hours 


hitting 
the road — 
daily 


Commuter deficit 
an ‘early warning” 


By RICK HUGHES 
Environment reporter 
The Spectator 


amuton-Wentworth has a commuter deficit 

labs builds each morning as cars roll down Highway 403 
from the Linc; as they slide off the King Street and Main 
Street ramps onto the same highway: as they climb the Sky- 
way out of Stoney Creck and fill Highways 5 and 6 out of 
Waterdown 

The peuple in those cars -- one person toa vehicle, of 
course — are part of a trend that has seen more and more 
residents travelling to jobs outside the region 

And as they head east — that’s where most of them are 
heading = they i notice that traffic is much lighter going 
the other way. into Hamilton Wentworth 

That's the commuter deficit Each day: 44.000 people head 
Out of the region to earn their daily bread while only 33,000 
drive in from other regions It's a Bap of 11.000 and it has 
opened up in the last decade alone 

Regional planners are warning ina new study that it rais 
es a range of questions and issues that at the moment have 
noclear answers 

Indications are it’s not the best thing to happen to the 
municipality, but there is may be not a lot we can do about 
it.” Bu Pearce. the region's director of strategic planning. 
said “The economy is much more than Just a regional econ- 
omy It’s the GTA, which offers job opportunities that people 
are attracted to” 

The trend points to important questions like the number 
of jobs available in the region. the kind of jobs available, 
the integration of regional economies, quality of communi 
ty life. the relative cost of housing. without being clear 
what itis saying about any of those things 

The report, however, says the trend is an “early warning 
Sign” that the region is no longer supplying enough jobs 

Most of those Jeay ing are heading to jobs in Halton 

The deficit, which is reversal of the region's historic posi 
{ion as an importer of workers. is also undermining the re- 
B10N s progress toward an environmentally sustainable fu- 
fure 

Its Vision 2020 plan is to create a region with economic, 
environmental and transportation policies that are sustain 
able and supportive of community life. The plan aims at 
limiting car travel, offer ing alternatives and having people 
live Closer to where they work 

“Essentially we are Boing in the oppose direction,” Pearce 
said “What our goals are and what is taking place are two 
different things * : 

The report notes the out commuting trend means a 
greater reliance on automobile transportation and wil] 
make it harder for the Tegion to meet its guals for improving 
alr quality 

It also contributes to the congestion currently being en 
dured by commuters and feeds a demand for greater invest 
ment in costly road infrastructure 

A commuting deficit usually arises when there is a coim- 
bination of an undersupply of jobs and a mismatch be- 
tween the kind of jobs available ina community and the 
skills of its workers. 

While personal lifestyle choice can explain part of the 
trend. Pearce said it is to some degree an inevitable out 
come of the growing integration of economies in southern 
Ontario. But the region should be looking at whether any of 
its policies or actions are Contributing to the trend, the re- 
port suggests 

However, compared to many of its neighbouring regions, 
Hamilton Wentworth js still in pretty good shape 

The work trips out of this region represent just 22 per 
cent of the tctal trips In Halton. it is more than 40 per cent, 
in York Region, almost SO percent * 

The study notes that more people spending more time in 
their carscanaffecta community in many Ways that are 
not well under stood 

It points to the issue of economic loss toa community 
when commuters shop and use persona] services in other 


tribute to civic life 


“Quality of life in our communities is diminished when 
citizens spend more and more time in transit. ANer a long 
trip home, one is less inclined to Participate in civic culture, 


Volunteer initiatives. the arts and everyday neighbourhood 
life,” Pearce said 
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Traffic is congested 


Study shows most major 
north-south Mountain 
roads have seen an 
increase in traffic since 
the Linc opened 


_ ‘By MARK NEWMAN 
Staff Writer- 


regional cranny ih report shows 

traffic on’ most of the main north- 

south routes on the Mountain has ~ 
increased since the opening of the Lincoln 
M. Alexander Parkway in Oct. 1997. - 

- The information,. ‘presented .to~ the - 
region’s Transportation Services Commit-~ 
tee last week, shows traffic volumes have 
increased most notably on streets that 
access the expressway.” 

Upper Wentworth - “saw the largest _ 
increase with a 33 per cent jump in traffic.” 

Other traffic survey results: 

@ Upper Gage 27 percent increase ‘*- 


M@ Upper James 17 percent increase — 


@ West Fifth 10 per cent increase 

@ Garth 7 per cent increase © 

w Upper pia 2 per cent 
increase — 

M@ Upper Paradise i per cent dgerease’ 

@ Upper Ottawa 11 per cent decrease 

@ Upper Sherman 3 per cent decrease 


“Specific volume numbers are being 
gathered as part of the South Mountain 
Transportation Master Plan which began 
in the fall of 1998 and should be com- 
pleted in four or five months, noted Ward 


= of upgrading between the Linc and Rymal 
- Road where it is only one. lane in each 
- direction, Mr. Kelly. noted. 
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“The overall purpose of the study Ts to ———______ 


determine what roads 
improved and how,’ Mr. Kelly said. 


need to be | 


From the recent traffic volume survey, | 


~ the alderman feels Upper Wentworth and | 


Upper James should top the list of a F 
slated far upgrading work. --; 
Upper Wentworth, is in particular need 


--“Those are the same roads Eused to’ 
drive-on ate I was in high school, he | 
said.- : 

~ Public meetings will be held this. fall ’ 


~ once- the. transportation master plan is_ 


‘completed and ‘an environmental assess- - 


“ment will be done on each Proposed 


upgrade. = 0 
While the matter of =e Sa Mone : 


tain roads requiring improvements is still 
_being studied, Ward 6 alderman Tom Jack- 


“son expects the master plan will provide ° 


~ 3.-the statistical proof necessary to begin 
“much of the construction work next 
‘spring. 


“There will be a strong political push,” 
Mr. Jackson said. “South of Limeridge Road 


they all need to be revamped” 


Approximately $11 million, has been 
earmarked in the region’s capital budget 
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over the next five years for south Moun- _ 


tain road work. 


The same traffic survey resented to the * 


Transportation Services Committee indi- 


_ cates traffic volume on the main east-west 


roads including Mohawk, Limeridge, 
Rymal, Stone Church and Fennell has 
decreased since the Linc opened. 
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Mountain north-south traffic increases 


eke Mountain residents can look 
forward to improvements in north- 
south traffic arteries starting next 
year. ; 
Since the cross-Mountain Lincoln 
M. Alexander Parkway opened two 
years ago, traffic has dropped on east- 
west Mountain streets and increased 
on north-south routes, especially those 
with Linc interchanges. 
In response, Hamilton and Hamil- 
_ ton-Wentworth municipal staffers are 
preparing a transportation master 
plan and environmental assessment, 
identifying the need and construction 
priorities for improvements to major 
Streets.in the area bounded by High- 


way 403 and Mohawk,.Rymal and 
Pritchard roads. A list of high-priority 
projects should be ready for a public 
meeting early this fall. The schedule 
calls for completion of the plan in No- 
vember, with construction starting in 
late spring. 

Traffic counts show a 76 per cent de- 
crease on Limeridge Road running be- 
side the Linc. The decline is 35 per cent 
on Rymal Road, 32 per cent on Stone 
Church Road, 28 per cent on Fennell 
Avenue, and 14 per cent on Mohawk 
Road. It’s up 33 per cent on Upper 
Wentworth Street, 27 per cent on Up- 
per Gage Avenue and 17 per cent on 


Upper James Street. 
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Roads versus pul 
a key issue in budget ta 


Hamilton Mountain councillors — 


want more money to be used 
for fixing arterial roads on 
ine Mountain at the expense 
of new buses for HSR. 

By LEE PROKASKA 


| _ Municipal affairs reporter 
| ' The Spectator 


political fight is shaping up over 
| whether.to spend money on roads or 


public transit. 


Some members of regional council want to | 


defer spending $4.5 million on new.Hamilton 


Street Railway buses next year and instead - 


spend that money on arterial road work on 
the south Mountain. ; 
. Hamilton Councillor Bill Kelly, who repre- 
sents Ward 7 on the Mountain, said: “We have 
a problem on the south Mountain that has 


been shoved aside for the last 30 years. There . 


is an argument to be made that one reason 
there is a problem maintaining our buses is 
that they have to travel on those ea roads 
south of the Linc.” 

Regional staffers continue to work on the 
comprehensive South Mountain Transporta- 
tion Study, which has identified problems 
with road conditions, safety and capacity. 


An information booth will be at Lime Ridge 


Mall today and tomorrow when the public can 
ask questions and provide comment. The goal 
is to forward a plan to council early next year. 


Hamilton Councillor Duke O’Sullivan, of. 
Ward 8 on the Mountain, suggested the $4.5 | 


million earmarked for HSR buses in the re- 
gion’s capital budget be put toward other pro- 
jects, including work on south Mountain arte- 
rial roads. 


He said: “There is only $600, 000 allocated in ° 


the capital budget for south Mountain arteri- 


al construction. That would do only one road ; 


and many need doing.” 
. Others, though, insist maintaining the pub- 
lic transit fleet is a higher priority. 

Regional Chairman Terry Cooke is not sold 
on the argument that doing one more project 
on the Mountain is worth allowing the HSR 
fleet to age. 

Cooke said: “This will push maintenance 
costs up, it will age our fleet and we'll be back 
next year looking for money.” 

- He argued that if council wants tc reduce 


HSR funding, it has to look at the issue of ser-: 
vice levels because that’s really the only place ' 


left to cut. 

And he said Hamilton Boone members 
should be looking at other capital projects, in 
cluding building new recreation centres, as 
sources of additional roads money rather 
than cutting into the HSR capital budget. 


Art Leitch, general manager of transporta- 


lic transi 


Ms lR/FF 


fon operations and environment for the 
gion and city, said staff will be concerne: 
capital spending on new buses is pus! 
ahead another year. 

. Leitch said: “You had a.one-year hiatus 
HSR bus spending last year. This suggesti 
would have us doing that two years in a row 
- He said the average age of the HSR flee 
11 years and that 10-year-old vehicles oper 
ing in local conditions are in bad shape. 
said the proposed new buses would. be fuel 
by natural gas, replacing old diesel-fuel 
buses, and would be accessible low-floor b 
es. : 

Members of the joint city-region bud 
steering committee started hashing out ' 
bus-versus-roads issue Wednesday, but tI 
agreed to forward the debate to council. It 
pears council will deal with the capital bud 
the week of Nov. 22. _ 

The steering committee has been trying 
shoe-horn a wide range of pricey projects 


. torelatively limited budgets. 


The city, for example, has a wish list of $5 
million in new capital projects, but sligh 
less than $30 million to spend. On the regio: 
side, there’s about $44 million to spend, |! 
the capital project wish list totals about 
million. 

The budget steering committee meets ag: 
Monday in hopes of finalizing the operat: 
budgets for the city and region. 
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Appendix B 
CONSULTATION 


Phase 2: Identification of Alternative Solutions 
Summary 


CONSULTATION 


a 


SUMMARY OF PHASE Two 


SECTION 1: PUBLIC NOTIFICATION 

SECTION 2: COUNCIL INVOLVEMENT 

SECTION 3: EXTERNAL CONTACTS 

SECTION 4: INTERNAL CONTACTS 

SECTION 5: SECOND SET OF PUBLIC MEETINGS 
SECTION 6: ISSUES, CONCERNS AND RESPONSES 
SECTION 7: NEWSPAPER ARTICLES 


ATTACHMENTS 

21: PUBLIC NOTICE OF STUDY COMMENCEMENT/2™ SET OF PUBLIC MEETINGS 
22 CORRESPONDENCE AND MINUTES OF MEETINGS WITH WARD ALDERMEN 

(a ok TRANSPORTATION SERVICES COMMITTEE (TSC) AND REGIONAL COUNCIL 
2.4: EXTERNAL CONTACTS 

2.0; INTERNAL CONTACTS 

2.8: PIC INFORMATION PACKAGE 

2.74) FIC RESULTS 

20: NEWSPAPER ARTICLES 
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Consultation 


Summary of Phase Two 


Section 1: Public Notification 


e Newspaper - A notice titled South Mountain Area Transportation Master Plan Study, Class 
Environmental Assessment Public Open House was placed in the Hamilton Spectator once 
weekly for two consecutive weexs staring Friday, February 4" 2000. The same notice was 
placed in the Hamilton Mountain News on Wednesday, February 2” for two consecutive 
weeks. 


e Web Site - The notice was placed on the Regional Municipality of Hamilton Wentworth Web 
Site at http://www.city.hamilton.on.ca/releases/ govservO00.htm. This notice has been active 
since Friday, February 17, 2000. 


e Radio - A radio broadcast was made on CHML900 notifying the public of the Open House. 
An Interview was conducted also with Gavin Norman, Project Manager, describing the 
proposed improvements. 


See Phase Two — Attachment 2.1 for Notice of Public Open House. 


Section 2: Council Involvement 


Still met with Councillors from Ward 7, 8 and 9 prior to the Open House. The meeting was held to 
review the technically preferred transportation network option identified by Regional Staff and to 
provide input. 


Correspondence and Minutes meetings with Ward Councillors can be found in Phase Two — 
Attachment 2.2. 


On March 27", 2000, the South Mountain Transportation Master Plan proposal was presented to 
Transportation Services Committee (TSC) for permission to file the Class Environmental 
Assessment Report. Similarly on April 4" after being approved by TSC, the proposal was 
brought forward to Regional Council for permission to file. This permission ensures that if all 
concerns can be resolved within 30 days of filing, the City/Region will have approval to proceed 
with construction of all Schedule ‘B’ projects. 


The TSC Report, approval and Regional Committee approval can be found in Phase Two — 
Attachment 2.3. 


Section 3: External Contacts 


As in Phase One, Provincial Ministry and Agency contacts were made during Phase 2 via a letter 
dated January 28", 2000. Recipients of the letter were requested to indicate their interest or 
desired level of involvement in the project and to provide any information that might be relevant. 
Since Phase One, new contacts have been added and some contacts have been removed by 
request. 


A summary of contact is included in Phase Two - Attachment 2.4. 


Minutes of meeting with MOE are included in Phase Two — Attachment 2.4. 


Section 4: Internal Contacts 


City of Hamilton/Regional Municipality of Hamilton-Wentworth staff were notified of the project by 
way of a memo dated January 28", 2000. Similar to Phase One, recipients of the memo were 
requested to indicate their interest or desired level of involvement in the project and to provide 
any information that might be relevant. 


A summary of Contact is included in Phase-Two - Attachment 2.5. 


A copy of the memo, list of recipients and detailed responses from internal contacts are enclosed 
in Phase Two — Attachment 2.5. 


Section 5: Second Set of Public Meetings 


Purpose: The second set of public meetings for the South Mountain Area Master Plan was held: 
e To present the technically preferred network solution for the South Mountain Area. 


e To give the public an opportunity to communicate thoughts and ideas to the Region so that 
they could be reflected in the study. 


Date/Time/Location 


e Wednesday, February 16, 2000 e Thursday, February 17, 2000 
4:30 — 8:30 p.m. 4:30 — 8:30 p.m. 
Salvation Army Citadel St. Thomas More Catholic Secondary School 
835 Stone Church Road East, Hamilton 1045 Upper Paradise Road, Hamilton 


e Saturday, March 4, 2000 
10:00 a.m. — 6:00 p.m. 
Limeridge Mall 
999 Upper Wentworth Street, Hamilton 


City/Regional Staff Present 


e Engineers and Planners from the Special Projects Office of the Regional Municipality of 
Hamilton-Wentworth. 


e Planners from the Community Planning and Development Office of the City of Hamilton. 


Summary of Events 


Attendance was moderate, with approximately 26 people on Wednesday, February 16", and 17 
people on Thursday, February 17". The Region also set up an information booth at Limeridge 
Mall on March 3° . Approximately 30 information packages were given out to the public and a 
Regional Staff representative was present to answer any questions. Many people were 
concerned about the Red Hill Creek Expressway and when it would be completed. Concerns 
were also directed towards the opening of the Lincoln Alexander Parkway and anticipated 
increased noise with the opening of the North-South portion. More concerns about noise, road 
widening and problem intersections were also brought up. 


Discussions with the public at Limeridge Mall can be found in Phase Two — Attachment 2.7. 


Presentation boards were displayed describing possible alternative solutions, evaluation of 
roadway widening options, transportation opportunities, the preferred Master Plan, and the 


implementation process. This information was also available in the form of a booklet that was 
distributed to the public. (see Phase Two — Attachment 2.6) 


The public was encouraged to view the information being presented and to ask any questions. 
City/Regional Staff responded to concerns and answered questions regarding the preferred 
network options for the Master Plan. A presentation by staff originally scheduled for 7:30p.m. on 
both Wednesday and Thursday was not made due to the generally low turnout. One-on-one 
sessions with the public were deemed to be more effective. Attendees were encouraged to fill out 
comment sheets/questionnaires and include any concerns/issues they had with technically 
preferred transportation Master Plan. (see Section 6: Issues, Concerns and Responses) 


Section 6: Issues, Concerns and Responses 


Participants at the public meeting were asked to fill out a questionnaire. The purpose of the 
questionnaire is to help the City/Region get an indication of public satisfaction for the proposed 
improvements and the schedule for completion of each option. There was a combined total of 17 
questionnaires submitted at the Information Meeting drop-box, through the mail, or at the 
Limeridge Mall booth. The results of the questionnaire portion are as follows: 


e Do the proposed improvements identified in the Master Plan address the 
transportation problems of the South Mountain Area?? 


71% (12 respondents) of comment sheets agreed that the proposed improvements address the 
transportation problems, 6% (1 respondent) was unsure and 24% (4 respondents) did not 
answer. 


e Is the schedule of improvements satisfactory to address the identified problems? 


53% (9 respondents) agreed that the schedule is satisfactory to address the problems the Region 
has identified. 12% ( 2 respondents) did not agree, 12% (2 respondents) did not know and 24% 
(4 respondents) did not answer. 


e Are there any transportation issues or concerns that you feel have not been addressed 
in the Study? 


41% (7 respondents) agreed that there are issues or concerns not addressed, 35% (6 
respondents) disagreed, believing that they had been addressed, and 24% (4 respondents) did 
not answer. 


Table 2.6 of the main report has summarized the issues/concerns raised by the public and the 
responses provided by the Region for the questionnaires and other questions raised during 
Phase Two. See Phase Two — Attachment 2.7 for details on the comment sheet questionnaire, 
public comments and responses by the City/Region. 


A number of telephone calls, e-mail messages and letters were also received from the public 
during the second phase of the Transportation Master Plan Study. A summary of the issues 
raised in these communications is provided in Table 2.8. of the main report and detailed copies 
provided in Phase Two — Attachment 2.7. 


Section 7: Newspaper Articles 


Newspaper articles pertaining to the Phase Two Information Centres from the Hamilton Spectator 
and the Hamilton Mountain News are located in Phase Two — Attachment 2.8. 


Appendix B 


Phase 2: Identification of Alternative Solutions 


Attachment 2.1 Public Notice of Study Commencement/2™ Set of Public Meetings 
Attachment 2.2 Correspondence and Minutes of Meetings with Local ere 

e Minutes of Meetings 

e = Letter 


e Distribution List 


Attachment 2.3 Transportation Services Committee (TSC) and Regional Council 
e March 27" TSC Report 
e TSC Approval 
e Regional Council Approval 


Attachment 2.4 External Contacts 
e Summary of Contact 
e Team Letter 
e Distribution List 
e Correspondence 
Attachment 2.5 Internal Contacts 


e Summary of Contact 
e Memorandum 
e Distribution List 


Attachment 2.6 PIC Information Package 


Attachment 2.7 PIC Results 
e Questionnaires 
e Limeridge Mall Memorandum 
e Public Comment Sheets 
e City of Hamilton/Regional Municipality of Hamilton-Wentworth 
Replies 


Attachment 2.8 Newspaper Articles 


Attachment 2.1 


Public Notice of Study Commencement/2™ Set of Public 
Meetings 


’.< tresecuionilA 


.Unenreone med yi hs eolio aud 
epirilveot 


CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


SOUTH MOUNTAIN AREA TRANSPORTATION 
MASTER PLAN S7UDY 
CLASS ENVIRONMENTAL ASSESSMENT 
PUBLIC OPEN HOUSE 


You are invited to the second set of Public Open Houses where the 
Technically Preferred Transportation Master Plan for the South Mountain will 
be presented. Open Houses will be held as follows: 


1) Date: Wednesday, February 16, 2000 
Time: 4:30 — 8:30 p.m.* 
Location: Salvation Army Mountain Citadel 


835 Stone Church Road East, Hamilton 


@ Date: Thursday, February 17, 2000 
Time: 4:30 — 8:30 p.m.* 
Location: St. Thomas More Catholic Secondary School 
1045 Upper Paradise Road, Hamilton 


*Presentation to commence at approximately 7:30 p.m. 


The Transportation, Operations and Environment Division (Roads) is preparing 
a Transportation Master Plan for the South Mountain Area that will identify 
current and future transportation requirements to year 2021. It is being carried 
out following the planning process described in the provincially approved Class 
Environmental Assessment for Municipal Road Projects document. 
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An initial set of Public Open Houses was held in November 1999 to explain the 
Master Plan study approach, show the existing conditions within the Study 
Area, and discuss transportation problems and opportunities. The public and 
government agencies were encouraged to provide comments and concerns on 
this undertaking. 


An evaluation of alternative ways to improve the transportation network on the 
South Mountain during the next 20 years has been completed. A number of 
road improvements are being proposed that address the transportation needs 
of a growing community. They include: 


° the widening of the following roads to five lanes south of the LINC: 
- Upper Wentworth Street in 2000* 
- Upper James Street in 2001 

e road reconstruction or re-surfacing projects south of the LINC to be 
completed by 2005: 


- Upper Paradise Road - Upper Gage Avenue 
- Upper Wellington Street - Stone Church Road 
- Upper Sherman Avenue - Rymal Road 


° the re-striping of Upper Paradise from four lanes to three lanes south of 
Mohawk Road 


* Design alternatives for Upper Wentworth Street will be presented to 
the public in late winter 2000. 


If you wish further information on this Master Plan, please contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transportation, Operations and Environment Division 
Roads — Predesign and Special Projects 
77 James Street North, Suite 320 
Hamilton, Ontario L8R 2K3 
Telephone: (905) 546-4277 
Fax: (905) 546-2385 
Web Site: www.hamilton-went.on.ca 
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Attachment 2.2 


Correspondence and Minutes of Meetings with Local 
Aldermen 


Minutes of Meetings 
Letter 
Distribution List 
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REGIONAL TRANSPORTATION, OPERATIONS 
AND ENVIRONMENT 
ROADS DIVISION 


South Mountain Area Transportation Master Plan Study 


MINUTES of MEETING 


OUR FILE: 60.36.01.1 


DATE: February 4, 2000 
PLACE: City Hall 
ATTENDEES: 
B. Kelly Alderman 
D. O'Sullivan Alderman 
T. Jackson Alderman 
F. D'Amico Alderman 
T. Gill Senior Director, Roads 
G. Norman SPO 
R.Smith SPO 


PURPOSE: To review study findings and material to be presented at the second set of Public 
Information Centres. 


MINUTES: 


1. Gavin Norman presented the findings of the Master Plan Study. Short term widening projects include: 


e Upper Wentworth 
e Upper James 
° Upper Gage 
2. There was some discussion with regards to the 4 lane to3 lane conversion with bike lanes on Upper 
Paradise. 


3. It was noted that members of the public have requested a traffic signal at the intersection of Trevi / 
Greenshire at Upper Paradise. 

4. Upper Paradise south of Stone Church is a rural cross-section. Reconstruction is to start with the north 
section first where development is mostly complete. The south section should be reconstructed when 
development occurs. 

5. Alderman Kelly asked if bus bays could be implemented along Upper Wentworth to prevent buses from 
holding up traffic. The widening of 2 lanes to 4 lanes on Upper Wentworth will allow for traffic to pass 
buses that have stopped in the curb lane. 


Minutes prepared by: 
Region of Hamilton-Wentworth 
Pre-Design and Special Projects Office 


Ale 


Gavin Norman, P. Eng. 


CITY OF HAMILTON AN 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 January 27 Our File No. 60.36.02.4 


South Mountain Area Transportation Master Plan Study 


We have carried out an evaluation of transportation network options and have identified a preferred 
Transportation Master Plan. Enclosed is a map illustrating the proposed changes to the transportation 
network for your review. 


Also enclosed is a notice of the second set of Public Open Houses scheduled for this project. You are 
invited to attend the Open House to review the preferred Transportation Master Plan. The notice will be 
published as follows: 


e Hamilton Spectator - Friday, February 4, 2000 
- Friday, February 11, 2000 

e Mountain News - Wednesday, February 2, 2000 
- Wednesday, February 9, 2000 


If you have any comments or concerns, we can discuss them at a meeting we will be organizing with you 
and the other Mountain Councillors to discuss the proposed network changes. 


eee 


Gavin Norman, P.Eng. 
Project Manager 
Predesign and Special Projects 


rs:dt 
Encl. 


(E-mailed to Councillor Kelly — January 28, 2000) 


Councillor Bill Kelly 
Ward 7, City Hall 

71 Main Street West 
Hamilton, ON. L8P 4Y5 


Councillor Bob Charters 
Ward 6, City Hall 

71 Main Street West 
Hamilton, ON. L8P 4Y5 


Councillor Terry Anderson 
Ward 7, City Hall 

71 Main Street West 
Hamilton, ON. L8P 4Y5 


Councillor Tom Jackson 
Ward 6, City Hall 

71 Main Street West 
Hamilton, ON. L8P 4Y5 


Councillor Frank D’Amico 
Ward 8, City Hall 

71 Main Street West 
Hamilton, ON. L8P 4Y5 


Councillor Duke O’Sullivan 
Ward 8, City Hall 

71 Main Street West 
Hamilton, ON. L8P 4Y5 


Attachment 2.3 


Transportation Services Committee (TSC) and Regional 
Council 


March 27" TSC Report 
TSC Approval 
Regional Council Approval 
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REGION OF HAMILTON-WENTWORTH 


- RECOMMENDATION - 


DATE: 2000 February 9 
(File No. 60.36.07 — G. Norman) 
REPORT TO: Chairman and Members 
Transportation Services Committee 
FROM: A. F. Leitch, P.Eng., General Manager 
Transportation, Operations and Environment 
SUBJECT: South Mountain Area Transportation Master Plan Study (RDS00016) 
RECOMMENDATION: 
a) That the General Manager, Transportation, Operations and Environment, be authorized 


Cc) 


d) 


and directed to file the Class Environmental Assessment Report for the South Mountain 
Area Transportation Master Plan Study with the Municipal Clerk for a thirty (30) day 
public review; 


That the General Manager, Transportation, Operations and Environment, be authorized 
and directed to file the Environmental Study Report for the Upper Wentworth Street 
Reconstruction (Lincoln M. Alexander Parkway (‘LINC”) to Rymal Road) with the 
Municipal Clerk for a thirty (30) day public review; 


That the General Manager, Transportation, Operations and Environment, be authorized 
and directed to proceed with the reconstruction of the following roads in 2000, subject to 
receiving the Environmental Assessment approvals from the Provincial government: 


e Upper Wentworth St. — LINC to Stone Church Rd. $1,000,000 
e Rymal Rd. — Springside Dr. to Upper Wentworth St. $362,000 
e Stone Church Rd. — West of Arbour Rd. to East of Pritchard Rd. $673,000 


That the following roadway improvements be advertised in accordance with the 
requirements of the Municipal Act: 


i) An increase in the number of lanes from two to four plus the construction of a 
continuous centre, left-turn lane on Upper Wentworth Street from the LINC, 
southerly to Rymal Road East; 


ii) The construction of raised concrete median islands on Upper Wentworth Street 
at strategic locations between the LINC and Rymal Road East; 
ili) The reconstruction and widening of Rymal Road East from Springside Drive to 


Upper Wentworth Street to provide for a continuous centre, left-turn lane. 


oritjaudly Signed by 


A. F. Leitch, P.Eng. 


SUBJECT: South Mountain Arterial Roads (RDS00016) Page 2 
FINANCIAL/STAFFING/LEGAL IMPLICATIONS: 


SUSTAINABLE DEVELOPMENT IMPLICATIONS: . 
(Vision 2020, adopted by Regional Council as their vision for the future of Hamilton-Wentworth, embodies the concept of a sustainable 
community which is an equal balance of the economy, the environment, and social/health factors in all regional decision-making) 


Sustainable development implications were considered as part of the Environmental 
Assessment process. 


BACKGROUND: 
This report deals with two related projects: 


e The South Mountain Transportation Master Plan; and 
e The Upper Wentworth Street Reconstruction Project. 


A. South Mountain Transportation Master Plan 

Since the opening of the Lincoln Alexander M. Parkway (LINC) in October 1997, the travel 
patterns in the South Mountain area have changed. As expected, traffic volumes on 
east-west streets have been reduced, while traffic volumes on most north-south streets have 
increased, particularly those streets that have interchanges with the LINC. 


To assess the need for and extent of any road changes in the South Mountain Area, a 
Transportation Study was initiated that would fulfill the requirements for Schedule 'B' projects 
(Phases 1 and 2) under the Class Environmental Assessment (EA). The study commenced 
in the fall of 1998. The specific objectives of the study are: 


- to identify requirements and construction priorities for improvements to all major roads 
within the area bounded by Mohawk Road, the west city limit, Rymal Road, and the east 
city limit in order to accommodate the growth in traffic that is expected to occur over the 
next twenty years; 


- to satisfy the requirements of the Class EA Process for Municipal Road Projects, Phases 
1 and 2, i.e. determining the need and justification for improvements to the road network, 
the analysis and evaluation of alternative solutions, and selection of recommended 
improvements to resolve identified deficiencies; and 


- to consider the needs of all road users and all modes of transportation in determining 
network improvements as per Vision 2020 and the Regional Transportation Review. 


SUBJECT: South Mountain Arterial Roads (RDS00016) Page 3 


Transportation Problems & Opportunities 


Results of detailed analysis indicated a series of deficiencies relating to road capacity, 
pavement condition, and traffic safety across the major road network. The analysis also led 
to the identification of opportunities for changing the road network (e.g. adding turning lanes 
and bicycle lanes, etc.), as long as they would not affect user safety or create unacceptable 
congestion. 


Preferred Solution 


As per EA requirements, an evaluation of alternative solutions was undertaken to address the 
identified problems and opportunities. The evaluation confirmed that expanding and 
upgrading the existing road network would be the best approach to address short and long- 
term transportation requirements for auto and transit users, cyclists, and pedestrians. 


Development of a Preferred Roadway Widening Network Solution 


A set of Guiding Principles for Roadway Planning was developed to select those roadways 
that “best” address the identified transportation problems with the least amount of 
environmental impact (see Attachment 1). 


Sixteen alternatives entailing road widenings were identified. Two opportunities to enhance 
the existing road network were also identified. These improvements form the basis of the 
South Mountain Transportation Master Plan (see Map 2). 


Timing of the Preferred Transportation Plan (Construction Projects) 


The timing of the Preferred Plan is shown on Table 1. The timing of the projects was 
determined by weighing the relative importance of addressing: 


Capacity needs 

road condition 

safety issues 

timing of watermain and sewer projects 
timing of land use development 
funding availability 


Proposed projects have been identified as those that should be completed in the short-term 
(2000-2005) and the long-term (2006-2021). Refer to Maps 1 and 2, respectively. 


Public Consultation 


Study findings and/or recommendations were presented to the public in November 1999 and 
February 2000. In general the public was in agreement with the study findings and the 
Preferred Transportation Plan. 


SUBJECT: South Mountain Arterial Roads (RDS00016) Page 4 


Environmental Assessment Report 
To satisfy requirements of the EA Act, an Environmental Assessment Report (EAR) must be 


prepared documenting the planning process followed to determine the Recommended 
Transportation Master Plan. It is anticipated that the draft EAR will be completed by late 
March 2000. The EAR must then be filed with the Municipal Clerk for a period of thirty (30) 
days to ensure the public has an opportunity to review the proposals and have any concerns 
resolved. If concerns can be resolved within the thirty (30) day file period, the City/Region 
will have approval to proceed with construction of all Schedule 'B' projects. 


B. Upper Wentworth Street Reconstruction - Linc to Rymal Road (Schedule 'C' Project) 


The South Mountain Area Transportation Master planning process identified Upper 
Wentworth as a priority road for widening from the Linc to Rymal Road in 2000. In that 
regard, a Schedule 'C' Class EA for the reconstruction is currently being completed to satisfy 
the remaining EA approvals for the project. A 5-Lane roadway with Raised Median is the 
preferred design option. 


Study findings were presented to the public on March 1, 2000. In general, the public was in 
agreement with the Preferred Design for Upper Wentworth Street. It is anticipated that 
concerns identified by the public to date can be resolved as part of the consultation process. 


To satisfy requirements of the EA Act, an Environmental Study Report (ESR) must be 
prepared documenting the planning process followed to determine the Recommended Plan 
for Upper Wentworth Street. It is anticipated that the ESR will be completed by late April 
2000. The ESR must then be filed with the Municipal Clerk for a period of thirty (30) days to 
ensure the public has an opportunity to review the proposals and have any concerns 
resolved. If concerns can be resolved within the thirty (30) day file period, the City/Region 
will have approval to proceed with construction in 2000. 


Capital Budget — South Mountain Arterial Expenditures 


As part of the 2000-2001 Approved Capital Budget process $2.3 million was allocated for the 
reconstruction of arterial roadways on the South Mountain. These funds were allocated 
subject to the identification of priorities and feasible works for construction in 2000. Based on 
the South Mountain Master Transportation Study, the following roads with approximate costs 
are recommended for construction in 2000. 


e Upper Wentworth St. — LINC to Stone Church Rd. $1,000,000 
e Rymal Rd. — Springside Dr. to Upper Wentworth St. $362,000 
e Stone Church Rd. — West of Arbour Rd. to East of Pritchard Rd. $673,000 


Upper Wentworth Street 


As noted, an ESR for Upper Wentworth Street is currently being prepared. It is proposed to 
stage these works with the section from Stone Church Road to Rymal Road proceeding in 
2001. No additional property requirements are anticipated. 


SUBJECT: South Mountain Arterial Roads (RDS00016) Page 5 


Rymal Road 


The section of Rymal Road from Upper Wentworth Street to Upper Gage Avenue was 
already approved as a separate item in the Capital Budget. The section from Springside 
Drive to Upper Wentworth Street will complete the widening of Rymal Road to three (3) lanes 
from Upper James to Dartnall Road. 


Stone Church Road 


The section of Stone Church Road from Arbour Road to east of Pritchard Road will complete 
the widening of Stone Church Road to three (3) lanes within Hamilton. This section is a key 
detour required for completion of the Red Hill Creek Expressway / Mud Street interchange. 
Should the Expressway proceed in the spring of 2001, the Pritchard Road / Stone Church 
Road intersection will be required to handle the increased traffic from the closing of Mud 
Street at Mount Albion Road. Approval to advertise the reconstruction and widening of Stone 
Church Road was granted on June 1, 1999. However, the alteration by-law was not 
advertised at that time due to budget revisions and project rescheduling. 


Both the Rymal Road and Stone Church Road projects are designated Schedule 'B' projects 


and have received EA approval in earlier studies. Both improvements can be constructed 
with the available right-of-way. 
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Table 1 - South Mountain Transportation Master Plan Project Schedule 


# Lanes 
Road Section Existing] Future Project Description 


Short- Term (2000 —2005) 


Upper Paradise Mohawk to Stone Church 4 3 2000/01 (re-stripe - to coincide with 


completion of Stone Church to Rymal) 
Stone Church to Rymal (north) 2 S 2000/01 (reconstruct) 
Stone Church to Rymal (south) 2 3 2001-05 (reconstruct as development 


proceeds) 


West 5th Stone Church to Rymal a 2or3 |To be re-assessed at the time of 
development of Connell Park in 2000/01 


Upper James LINC to Stone Church 4 5 2001 (widen and resurface) 


Upper Wellington Stone Church to Rymal 2 2 2002-05 (resurface) 


Upper Wentworth LINC to Stone Church 2 5 2000 (reconstruct) 
Stone Church to Rymal Zz 4/5 2000/01 (reconstruct) 


Upper Sherman Stone Church to Rymal 2 2 2003 (resurface; coincides with sewer 
installation) 


Upper Gage Stone Church to Rymal Pa 3 2001 (reconstruct; coincides with trunk 
watermain installation) 


Mohawk Road Various collision locations - - 2000 or 2001 


Stone Church Garth to U.Wellington 2 3 2002/03 (reconstruct) 


Rymal West 5th to Upper James 3 5 2002-05 (widen and resurface) 
Springside to U. Gage 2 3 2000 (widen and resurface) 


Stone Church to Rymal 


reconstruct by 2011 


Linc to Stone Church resurface (with improved shoulders) or 


reconstruct as required by 2011 


LINC to Stone Church reconstruct by 2021; resurface as required 
in the interim 
reconstruct by 2021 or following full 


development 


Stone Church to Rymal 


LINC to Stone Church 
Stone Church to Rymal 


Upper Sherman reconstruct with bike lanes by 2011 
reconstruct by 2021 or following full 


development; no bike lanes 


Upper Gage Mohawk to Thorley widen and resurface by 2011 


Rymal Glancaster to West 5th reconstruct by 2021 


Mohawk Dodson to U.Wellington widen and resurface by 2011 


Note: (1) All other roads may need resurfacing or reconstruction, either to the existing 2 lanes or with a centre turn lane added. 
(2) All improvements will include the consideration of bike lanes and paved shoulders. 


ATTACHMENT 1 


Guiding Principles for Roadway Planning 


The basic Guiding Principles identified for this study are as follows: 


e Consider the widening of major arterial roads (36m R.O.W.) over minor arterial roads 
(30m R.O.W.). 


e Consider the widening of north-south arterial roads with access to the LINC and 
access to the escarpment crossings as a priority over roads without access to these 
facilities. 


e Consider the widening of arterial roads with limited access (both roadway and 
driveway) over arterial roads with unlimited access. 


e Consider the widening of arterial roads with predominantly commercial/industrial 
adjacent development over residential/institutional. 


e Puta priority on the upgrading of arterial road sections considered to be 
incomplete/inconsistent with adjacent sections of the same road if the road function 
is impaired by the inconsistency. 


e Consider existing safety problems as a priority for investigation and remediation in 
the short-term. 


e Consider a minor expansion of existing 2-lane arterial roads to 3 lanes (2-lanes with 
a centre turn lane) in corridors where traffic operations, safety, and accessibility 
would be improved. 
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REFERENCE FILE NO: RDS00016 


5. South Mountain Area Transportation Master Plan Study (RDS00016) 


‘(Item 7) | 
/ 


(a) That the General Manager, Transportation, Operations and 
Environment, be authorized and directed to file the Class 
Environmental Assessment Report for the South Mountain Area 
Transportation Master Plan Study with the Municipal Clerk for a 
thirty (30) day public review; 


(b) That the General Manager, Transportation, Operations and 
Environment, be authorized and directed to file the Environmental 
Study Report for the Upper Wentworth Street Reconstruction 
(Lincoln M. Alexander Parkway (‘LINC”) to Rymal Road) with the 
Municipal Clerk for a thirty (30) day public review: 


(c) That the General Manager, Transportation, Operations and 
Environment, be authorized and directed to proceed with the 
reconstruction of the following roads in 2000, subject to receiving 
the Environmental Assessment approvals from the Provincial 
government: — 


e Upper Wentworth St. -LINC to Stone Church Rd. $1,000,000 
e Rymal Rd. — Springside Dr. to Upper Wentworth St. $362,000 
e Stone Church Rd. — West of Arbour Rd. to East of 

* Pritchard Rd. $673,000 


(d) That the following roadway improvements be advertised in 
accordance with the requirements of the Municipal! Act: 


(i) An increase in the number of ‘anes from two to four plus the = 
construction of a continuous centre, left-tum lane on Upper 
Wentworth Street from the LINC, southerly to Rymal Road 
East; 


(ii) The construction of raised concrete median islands on Upper 
Wentworth Street at strategic locations between the LINC 
and Rymal Road East: 


(iii) | The reconstruction and widening of Rymal Road East from 
Springside Drive to Upper Wentworth Street to provide for a 
continuous centre, left-turn lane. 


ITEM #_5_ OF THE REPORT 04-00 
TRANSPORTATION SERVICES COMMITTEE 
dated MARCH 27, 2000 AND 
ADOPTED BY REGIONAL COUNCIL APRIL 4, 2000 


st 


ee a” 


ee 


South Mountain Area Transportation Master Plan Study (RDS00016) 
(Item 7) | 
| 


That staff be requested to investigate the potential reconstruction of Upper | 
Wentworth Street, from Stone Church to Rymal Road, being undertaken in | 
2000 at the same time as the section from the LINC to Stone Church. | 


I ié- 
ITEM #G)_ OF THE REPORT 04-00 


TDOARNCDADTATION CODICES CORARAIT TOS 
_ Naece Als, 2ooc 
ADOPTED BY REGIONAL COUNCIL APRIL 4, 2000 


Regional Council (2) Minutes of April 4, 2000 


MOTION TO MOVE INTO COMMITTEE OF THE WHOLE 


(Haining/Etherington) That Council move into Committee of the Whole on reports with 
Vice-Chairman D. O'Sullivan in the Chair. CARRIED. 


TRANSPORTATION SERVICES COMMITTEE REPORT 04-00 


K (Haining/Copps) That TRANSPORTATION SERVICES COMMITTEE REPORT 04-00 
be adopted and the information section received. CARRIED. 


FINANCE AND ADMINISTRATIVE SERVICES COMMITTEE REPORT 06-00 


Item 8 Legal Defense — Regional Chairman 
(Collins/Anderson) 


That this item be referred back to the Finance and Administrative Services 
Committee. 


The referral motion CARRIED on the following division: 
Yeas: Kiss, Addison, Haining, Copps, Anderson, Horwath, Collins, McMeekin, Powers, 
Morrow, Etherington, Morelli, Jackson, Marrone, Braden 


Total Yeas: 15 


Nays: Charters, O’Sullivan, Eisenberger, Caplan, Corsini, D’Amico, Kelly, Bain, Mitchell 
Total Nays: 9 


(Etherington/Kelly) That FINANCE AND ADMINISTRATIVE SERVICES COMMITTEE 


REPORT 06-00 be adopted as amended, and the information section received. 
CARRIED. 


| MOTION TO ADOPT COMMITTEE OF THE WHOLE REPORT 


(Addison/Kiss) That the Committee of the Whole Rise and Report. CARRIED. 


The Vice-Chairman reported that the various reports of officials and Committees 
presented in Committee of the Whole were received and adopted. 


(Addison/Kiss) That the Report of the Committee of the Whole, be received and 
adopted. CARRIED. 
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Attachment 2.4 


External Contacts 


Summary of Contact 
Team Letter 
Distribution List 
Correspondence 


tS durant? 


2inninasy \sinwe)es 


| : 
1% é ah) y 
rayint fia 
2S Ti 
gad Sa 
; : 
FA a) 


YS3 
Ali4 0} JUa}U) Bulpnjou! juas abeyoeg uoNeWO}U| 
Apnjs jo snjeys pauonsanh 


‘paniaoas jlew 3 
00/91 YJEW 


Buiaeaulbuz jo J0JD9IIg 
00/82 ‘uer 


‘aumjoyudn, pyeyory 
Jauuejd JO|IUaS 
‘pseuld ulely 
BuyeeuibuQ 

JaBeuew ‘aelo M'G 


JaySeouy JO UMOL 


00/8¢ Uer 
00/8c Yer 


‘P8Al9d9) Bsuodsas ON 


Ja}Seouy JO UMO] 


‘paniadas asuodsas ON ‘Ou| Seuljadiq WaYyVON sues) 


YSZ ueld Jayseyw jo uonesedaid 

‘J Bujaaw Buipnjou: FOW yyM JOe}UOD jeNuI}uUOD 
‘ssaiBboud Apnys jo pawojul JOW deey 

"YOOW 0} payodas 

$}|NSei pue uayeyapun Aesyns jeoibojoaeudiy 
S]UBWAAOIdW! YJOMUS/A 

Jaddyp Jo} uayeyapun aq pjnoys yJom Aavuns 
jea1Bojoaeyoue yeu) JSanbas QO/ YoJeW Jo Jaye7 
‘00/1 YEW JUaS UONeWOJU| 

‘UONepUaWWOdGJ 

UR| Ja}SeW JO Sjleyap paysanbay 


N3SxV1L NOILOV pue SINSWWOD 


UOISIAIG aE}SA jeay ‘Veuue|d 
Joiuas ‘ejoyun sayeud 


‘paniades asuodsa ON 


00/82 ‘ver OJpAH o1e\UO 


JaUUP|g |EJUBWUOJIAUG 
‘oapowy ejabuy 


Buiobuo | 00/8z ‘uer 


00/8¢ “Ue 


JUBWUOJIAUQ ay) JO Asi 


SUILUUUI | 
J2}8q WO JED auOYydaja] 


Jauue|g abeweay 
/\siBojoaeydiy jeuoibay 


uoneasoay 9 anyIND 


00/62 Meniges ‘Sl84 Jean ‘diysuaznid jo Aysiuiyy 
Jabeueyy Jousig 
‘pantades asuodsas ON | 00/8z ‘Uer ‘Aqias BiesD | sadsnosay jeunjyen jo Ajsiulw 


Hbulaaulbuy pue Buluuejd 
10}9911Q ‘ajyUOH JOINS 
Jaaulbuz yaiyu9 

‘sajeSJeW UOG 
Sd8dINaS 
uoneyodsues) yg Oyjes 
Josimuadns ‘iayeyy uyor 
saoines ubisag pue Buluuejdq 
Jabeuew ‘e6zeiy) 8Aa}S 


AWVN LOVLNOO 


Aywouyny uoNeasuoy 
uoiBay uojyiwey 
wa}sksS 

914}08}9 OJPAH uoyIWweH 


‘paniaoes asuodsad ON | 00/87 ‘Uer 
‘paniaoas asuodsa ON | 00/8z ‘Uer 


00/8¢ “Uer 
00/8¢ ‘uer 


1LN3S 
EPA Ae) 


‘panieoas asuodsad ON 


4999 Aaudys 4o Aid 


‘paniades asuodsaJ ON 


G3AI3Z93u 
SLNAWWOD 3LVG 


yaad Aauoys 30 AID 


NOILVdIDILYVd JO 13A37 ADNADV / AYLSINIW 


Zz eased 
sjuawWwoDd wee; jeusa}xQ yo Auewuins 


ec BIGeL 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 January 28 Our File No. 60.36.02.4 


Class Environmental Assessment 
South Mountain Area Transportation Master Plan Study 


As you are aware, your office was notified of the aforementioned Study on October 25, 1999 and has 
since then expressed interest in being involved or kept informed of the status of the project. 


As such, we are writing to inform you that the City/Region has carried out an evaluation of transportation 
network options and has identified a preferred Transportation Master Plan. 


Enclosed is a notice of the second set of Public Open Houses scheduled for this project. You are invited 
to attend the Open House to review the preferred Transportation Master Plan. Any final comments or 
concerns will be appreciated at your earliest convenience as we are now completing the Transportation 
Master Plan and Class EA documentation. 


In order to maintain our schedule, we are requesting that all replies be received by February 25, 2000. 
Please forward your reply to me at the address noted above. 


Gavin Norman, P.Eng. 
Project Manager 
Predesign and Special Projects 


rs:dt 
Encl. 


DISTRIBUTION LIST 


Ministry of Citizenship, 
Culture and Recreation 
Heritage and Libraries Branch 
Heritage Operations 

55 Centre Street 

London, Ontario L6J 1T4 


Attention: Neal Ferris 
Regional Archaeologist/Heritage Planner 


The Corporation of 

the Town of Ancaster 
300 Wilson Street East 
Ancaster, Ontario L9G 3L3 


Attention: Alain Pinard, Senior Planner 


The Corporation of 

the Town of Ancaster 
300 Wilson Street East 
Ancaster, Ontario L9G 3L3 


Attention: Richard Tupholme, Director of Engineering 


Hamilton Hydro-Electric System 
55 John Street North 

Box 249 

Hamilton, Ontario L8N 3E4 


Attention: Don Marsales, P.Eng., Chief Engineer 


Trans-Northern Pipelines Inc. 
45 Vogel! Road, Suite 310 
Richmond Hill, Ontario L4B 4P6 


Attention: D.W. Clarke, P.Eng., Manager, Engineering 


Ministry of Natural Resources 
1 Stone Road West 
Guelph, Ontario N16 4Y2 


Attention: Craig Selby, District Manager 


Ministry of the Environment 
Approvais and Planning Section 
119 King Street West, 12th Floor 
Hamilton, Ontario L8P 4Y7 


Attention: Angela Amodeo, Environmental Planner 


Hamilton Region Conservation Authority 
838 Mineral Springs Road, P.O. Box 7099 
Ancaster, Ontario 

L9G 3L3 


Attention: Scott Konkle, Director 
Planning & Engineering 


The Corporation of 
the City of Stoney Creek 
777 Highway #8 
Stoney Creek, Ontario L8G 4N9 


Attention: John Mater, Supervisor 
Traffic & Transportation Services 


Ontario Hydro 

Department of Public Works 

40 Olympic Drive, P.O. Box 8585 
Dundas, Ontario L9H 5E9 


Attention: Charles Unhola 
Sr. Planner, Real Estate Services 


ieee 


The Corporation of 
the City of Stoney Creek 
777 Highway #8 
Stoney Creek, Ontario L8G 4N9 


Attention: Steve Miazga, Manager 
Planning & Design Services 


CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


SOUTH MOUNTAIN AREA TRANSPORTATION 
MASTER PLAN STUDY 
CLASS ENVIRONMENTAL ASSESSMENT 
PUBLIC OPEN HOUSE 


You are invited to the second set of Public Open Houses where the 
Technically Preferred Transportation Master Pian for the South 
Mountain will be presented. Open Houses will be held as follows: 


@ Date: Wednesday, February 16, 2000 
Time: 4:30 — 8:30 p.m.* 
Location: Salvation Army Mountain Citadel 
835 Stone Church Road East, Hamilton 


@ Date Thursday, February 17, 2000 
Time: 4:30 - 8:30 p.m." 
Location: St. Thomas More Catholic Secondary School 
1045 Upper Paradise Road, Hamilton 


"Presentation to commence at approximately 7:30 p.m. 


The Transportation, Operations and Environment Division (Roads) is 
Prepanng a Transportation Master Plan for the South Mountain Area 
that will identify current and future transportation requirements to 
year 2021. It is being carried out following the planning process 
descnbed in the provincially approved Class Environmental 
Assessment for Municipal Road Projects document. 


: 6% ‘es 
w mh at 


: mT 
eta 
~~] open House 


An initial set of Public Open Houses was held in November 1999 to 
explain the Master Plan study approach, show the existing conditions 
within the Study Area, and discuss transportation problems and 
opportunities. The public and govemment agencies were 
encouraged to provide comments and concems on this undertaking. 


An evaluation of altemative ways to improve the transportation 
network on the South Mountain dunng the next 20 years has been 
completed. A number of road improvements are being proposed that 
address the transportaton needs of a growing community. They 
include: 


e the widening of the following roads to five lanes south of the 
LINC: 
- Upper Wentworth Street in 2000* 
- Upper James Street in 2001 

° road reconstruction or re-surfacing projects south of the LINC to 
be completed by 2005: 


- Upper Paradise Road - Upper Gage Avenue 
- Upper Wellington Street - Stone Church Road 
- Upper Sherman Avenue - Rymal Road 


° the re-stnping of Upper Paradise from four lanes to three lanes 
south of Mohawk Road 


* Design altematives for Upper Wentworth Street will be 
presented to the public in late winter 2000. 


If you wish further information on this Master Plan, please contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transportation, Operations and Environment Division 
Roads — Predesign and Special Projects 
77 James Street North, Suite 320 
Hamilton, Ontano L8R 2K3 
Telephone: (905) 546-4277 
Fax: (905) 546-2385 
Web Site: www.hamilton-went.on.ca 


CITY OF HAMILTON AND. — 
REGIONAL MUNICIPALIT F 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 


2000 March 1 Our File No. 60.36.02.4 
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Ministry of Citizenship, 
Culture and Recreation 
Heritage and Libraries Branch 
Heritage Operations 

55 Centre Street 

London, Ontario 

L6J 1T4 


Attention: Peter Timmins, Heritage Resources 


Class Environmental Assessment 
South Mountain Area Transportation Master Plan Study 


In response to our telephone conversation of February 29, 2000, please find enclosed an Information 
Package providing an implementation schedule and location map of the proposed road improvements for 
the South Mountain Area. | trust that this information will assist you in understanding the intent of the 
Master Plan and the recommended improvements. The Master Plan Environmental Study Report will 
contain a commitment by the City/Region to review the need for the recommended improvements every 
five years. : 

| 


If | can be of further assistance, please notify me. We look forward to your input in the near future. 


C. Raymond Smith, M.C.1.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 


rs:dt 
Encls. 
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e 
Ministry of Citlzenship, Ministere des Affalres civiques, 
Culture and Recreation de la Culture et des Loisirs 


Heritage & Libraries Branch 

Hentage Operations 

55 Centre Street, London, Ontario N6J 1T4 

(519) 675-7742; Fax: 675-7777 March 24, 2000 


To: — _C. Raymond Smith, Environmental! Planner 
City of Hamilton and Regional Municipality of Hamilton-Wentworth 
Transportation, Operations and Environment Division 
77 James Street North, Suite 320 
Hamilton, Ontano L8R 2K3 


RE: Class EA, South Mountain Area Transportation Master Plan Study 


Thank you for your letter and associated materials of March 1st providing additional information on 
the above noted study. Unfortunately, they did not arrive in this office until this week. While it is 
understood that the current study concerns long term master planning and may not identify specific 
areas that will be impacted by road improvements, heritage concems should be kept in mind and must 
be addressed at some point under the Class EA Process for Municipal Road Projects. 


Given that the Master Plan identified the widening of existing roads as the preferred alternative, there 
may be some archaeological concems with certain projects. As discussed in our recent telephone 
conversation, there are situations where road alignments have not been completely disturbed by 
previous construction, and in such cases it is possible that archaeological sites may be preserved 
within the right-of-way. Thus we would expect the masterplan study to include a statement 
recognizing the need to conduct archaeological assessments of any areas to be impacted that have not 
been previously and extensively disturbed, at appropriate time prior to construction. Ideally, these 
concerns will be addressed by individual projects being subject to their own Class EA studies, as in 
the current case involving the Class EA for the reconstruction of Upper Wentworth Street. 


Our Ministry will need to review the results of any archaeological assessment work to ensure the 
fieldwork conducted, report generated and resource conservation recommendations provided meet 
heritage conservation and technical guideline standards. 


This office should review a copy of the Master Plan (or the relevant section thereof) to ensure that 
there is a commitment and a process in place to address archaeological concems at an appropriate 
point in the transportation planning process, 


3/94 . 
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I trust that this information has been of assistance. Should you wish to discuss this further, please do 
not hesitate to contact me. 


Sincerely, 


Peter A. Timmins 
Heritage Planner 
Southwestern Ontario Region 


N 


Transportation, Operations and Environment 
Roads Division 


Memorandum 


Our File: 60.36.02.3 
LG: File 


FROM: G. Norman 
Project Manager 
Transportation, Operations & Environment 


DATE: Thursday, February 3, 2000 
SUBJECT: SMATS - Meeting with P. Brown P.Eng., Hamilton Hydro 


PURPOSE: To review proposed changes to the road network over the short-term, and 
co-ordinate the timing of HH's infrastructure improvements with SMATS 
recommendations. 


Upper James: 


e Linc to Chipman - Overhead streetlighting (east side) is to be placed u/g in 2000. 
Light poles will need relocating through this section to accommodate widening in 
2001. 


e Chipman to Stonechurch - Overhead plant (east side) will be converted from in 
2000. Light poles will be OK through this section. 


e Intersection at Stone Church - Property concerns 
e NE Quadrant - OK (proposed sidewalk may interfere with switch location) 


e NW Quadrant - plant to run u/g along SC from NE corner 100m+ then cross over to 
south side. Property issues need to be resolved in order that work can proceed. 


e SW Quadrant - OK; cross over from NW corner ~100m+ west of UJ connect to 
overhead plant. 


e SE Quadrant - property issues have to be resolved along UJ before work to convert 
to u/g plant can proceed. Note: new design plan won't need property along the east 
side (i.e. can wait for land designation), therefore plant may have to go under the 
sidewalk). 


e Rymal to Stone Church - duct work is being placed; finished by end of 2000. 
Convert to u/g plant in 2001. 


Stone Church: 


e Garth to U. James - overhead plant along south side east of Chesley will need 
relocating as part of road reconstruction. Overhead plant along north side west of 


Chesley needs to be enecked. Would like to proceed a year in advance of road 
work. Plans to be forwarded to HH. 


U. James to U. Wellington - needs to be reviewed for possible pole relocation. 
Would like to proceed a year in advance of road work. Plans to be forwarded to HH. 


Arbour to E.of Prichard - to be reviewed. Would require adjustment if grade changes 
are significant. 


Upper Gage: 


Rymal to Stone Church - Overhead plant will be converted to u/g including a switch 
at Royal Vista in 2000. Light pole relocate, if required, could be done in 2001. 


Upper Paradise: 


Rymal to Stone Church - Overhead plant will be converted to u/g from Skyview 
(north of school to 300m north of Rymal) in 2000. Full conversion will occur similar 
to how road works will, as development proceeds. 


Upper Wentworth: 


Rymal to Stone Church - OK 


Stone Church to Linc - small amount of overhead streetlighting will be placed u/g in 
2000. 


Rymal Road: 


West 5" to U. James - Pole relocation required; extent unknown. Forward plans 
with functional to HH for review. 


Sprinside to U. Gage - possible minor adjustment required. Plant is on road side of 
ditch: forward plans with functional to HH for review. 


West 5”: 


Rymal to LINC - Overhead plant to be replaced in the next ten years (to coincide 
with development). Additional plant will be required tu supply the proposed 4 Pad 
Complex at McConnell Park. Will be investigated, similar to road improvements, in 
conjunction with development proposal. 


Upper Sherman: 


Rymal to Linc: OK 


Upper Wellington: 


Rymal to Linc: OK 


Upper Sherman: 


Rymal to Linc: OK 


SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: of Wednesday, February 16 0 Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master ae ee No [J Don't [J 
Plan address the transportation problems of the South tat 
Mountain Area? 

2. Is the schedule of improvements satisfactory to Yess No Don't [J 
address the identified problems? Know 

3. Are there transportation issues or concerns that you Yes we No Don't [J 
feel have not been addressed in this Study? Please Sacks 


provide details below. 


OTHER COMMENTS (please print): 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 March 24 Our File No. 60.36.02. 1 


Captain Peter Gelinis 

c/o Hamilton Fire Department 
55 King William Street 
Attention: Administration 
Dear Captain Gelenis: 


South Mountain Area Transportation Master Plan Study 


As discussed at the February 17, 2000 Open House, enclosed for your files is a map of the future 
Meadowlands development showing the preferred road network. 


Yours truly, 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 


gn:dt 
Encl. 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 

77 James Street North, Suite 320 Facsimile: (905) 546-2385 

Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 28 Our File No. 60.36.02.3 


Mr. Alain Pinard 
Senior Planner 

Town of Ancaster 

300 Wilson Street East 
Ancaster, Ontario 

LOG 2B9 


Meadowlands Class EA Master Plan 


Further to our telephone conversation yesterday, | would like to provide comments on the above-noted 
report on behalf of our Department. 


The Notice of Completion states that "Each individual project is designated as a Schedule "A" or 
Schedule "B"..." project. In fact, the recommended widening of Garner Road is a Schedule "C" project. It 
is documented as such on page 4.21, paragraph 5 of the report. As a Schedule “C’”, the project needs to 
fulfill the additional requirements of Phases 3, 4, and 5 of the Class EA process and will require 
consideration of site specific issues that are beyond the scope of the Master Plan. 


In addition, the Master Plan states that "The need for this project will occur regardless of the Meadowlands 
development in order to accommodate growth in regional traffic demands". Based on the Regional Travel 
Demand model and the work done as part of the South Mountain Area Transportation Study, Garner Road 
would likely only need widening if the Meadowlands were to fully develop. In light of our earlier noted 
concerns regarding trip generation assumptions within the Meadowlands area, it would be prudent on our 
part to review future traffic on Garner Road prior to any decision being made on the need to widen the 
road. 


Gavin Norman, P.Eng. 

Project Manager, Engineering 
Predesign and Special Projects 
gn:dt 


c.c. Richard Tupholme, Director of Engineering, Town of Ancaster 


REGIONAL TRANSPORTATION, OPERATIONS 
AND ENVIRONMENT 
ROADS DIVISION 


South Mountain Area Transportation Master Plan Study 


MEMO 
TO: File OUR FILE: 60.36.01.1 
DATE: January 25, 2000 
FROM: Ray Smith 


Subject: Telephone discussion with A. Amodeo (MOE) 


During a discussion with Angela Amodeo, the following was established: 

|. A Master Plan itself cannot be bumped-up, however an individual project within a Master Plan can. 

2. If it can be demonstrated that two projects are independent of each other then the bump-up won't affect the 
construction of the other project. 

3. After 5 years, an individual project within a Master Plan should be reviewed in terms of its need and 
justification. 


REGIONAL TRANSPORTATION, OPERATIONS 
AND ENVIRONMENT 
ROADS DIVISION 


South Mountain Area Transportation Master Plan Study 


MINUTES of MEETING 


OUR FILE: 60.36.01.1 


DATE: January 12, 2000 
PLACE: Meeting Room 'D' 
ATTENDEES: 

A. Amodeo 

L. Robichaud 

G. Norman 

R. Smith 


PURPOSE: Project update to review work completed to date and to discuss process of filing the EA. 


MINUTES: 


1. Discussed the possibility of dividing the Upper Wentworth project into 2 projects: 
e North of Stone Church 
e South of Stone Church 


Typically, the Class EA would call this "piece mealing" which is unacceptable. Both projects would be 
considered Schedule C. 


nN 


The EA should establish and rationalize priority of completing projects in the first 5 years. 
3. The Master Plan should include a commitment by the Regional Municipality of Hamilton-Wentworth to 


Review the Master Plan every 5 years. 


Minutes prepared by: 
Region of Hamilton-Wentworth 


Pre-Design and Special Projects Office 


Gavin Norman, P. Eng. 


Attachment 2.5 
Internal Contacts 
Summary of Contact 


Memorandum 
Distribution List 
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Transporta..on, Operations and Envi vnment 


Roads 
Memorandum 
ro: See Below YOUR FILE: 
OUR FILE: 60.36.02.4 
FROM: Gavin Norman, Project Manager PHONE: 546-2433 
Predesign & Special Projects 
SUBJECT: Class Environmental Assessment DATE: January 28, 2000 


South Mountain Area Transportation 
Master Plan Study 


We have carried out an evaluation of transportation network options and have identified a preferred 
Transportation Master Plan. Attached is a map illustrating the proposed changes to the transportation 
network. 


Also attached is a notice of the second set of Public Open Houses scheduled for this project. You are 
invited to attend the Open House to review the preferred Transportation Master Plan. Any final 
comments or concerns will be appreciated at your earliest convenience as we are now completing the 
Transportation Master Plan and Class EA documentation. 


In order to maintain our schedule, we are requesting that all replies be received by February 25, 2000. 


rs:dt 

Att’d. 

Lee Ann Coveyduck Guy Paparella, Director Peter Lampman 

General Manager Land Development Acting Building Commissioner 
Community Planning Community Planning Community Planning 


& Development Division & Development Division & Development Division 
Doug Onishi, Director Don Hull 


Roy Duncan, Director 


Design & Construction Director of Transit (HSR) Engineering & Maintenance (HSR) 
Transportation, Operations Transportation, Operations Transportation, Operations 

& Environment Division & Environment Division & Environment Division 
Peter Dunn Leo Gohier Art Leitch, General Manager 
Director of Waste Management Director of Water & Wastewater Transportation, Operations 
Transportation, Operations Transportation, Operations & Environment Division 

& Environment Division & Environment Division 
Ross Fair, General Manager Charles Guthro, Acting Director Glen Peace, Fire Chief 
Community Services Division Public Works & Traffic Dept. Community Services Division 
Ken Duncliffe Karl Muller, Manager Dr. Elizabeth Richardson 
Director of Culture & Recreation Land Ambulance Medical Officer of Health 
Community Services Division & Emergency Services Social & Public Health 


a Community Services Division Services Division 

Bill Hunter, Director Nick Catalano, Director P.C. Patrick Keller #59 
Environmental Health Branch Economic Development Doivisional Safety Officer 
Social & Public Health Community Planning Station 30 
Services Division & Development Division Hamilton-Wentworth Regional Police 
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CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


SOUTH MOUNTAIN AREA TRANSPORTATION 
MASTER PLAN STUDY 
CLASS ENVIRONMENTAL ASSESSMENT 
PUBLIC OPEN HOUSE 


You are invited to the second set of Public Open Houses where the 
Technically Preterred Transponauon Master Plan for the South 
Mountain will be presented. Open Houses will be held as follows: 


@ Date: Wednesday, February 16, 2000 
Time: 4:30 - 8:30 p.m.* 
Location: Salvation Army Mountain Citadel 
835 Stone Church Road East, Hamilton 


© Date: Thursday, February 17, 2000 
Time: 4:30 - 8:30 p.m.° 
Location: St. Thomas More Catholic Secondary School 
1045 Upper Paradise Road, Hamilton 


“Presentation to commence at approximately 7:30 p.m. 


The Transportaton, Operations and Environment Division (Roads) is 
prepanng a Transportation Master Plan for the South Mountain Area 
that will idenufy current and future transportation requirements to 
year 2021. It is being carned out following the planning process 
descnbed in the provinaally approved Class Environmental 
Assessment for Muniapal Road Projects document. 


Cli Gt eS Se wae 


An inital set of Public Open Houses was held in November 1999 to 
explain the Master Plan study approach, show the existng conditions 
within the Study Area, and discuss transportation problems and 
opportunities. The public and govemment agencies were 
encouraged to provide comments and concems on this undertaking. 


An evaluation of altemauve ways to improve the transportation 
network on the South Mountain during the next 20 years has been 
completed. A number of road improvements are being proposed that 
address the tansportaton needs of a growing community. They 
include: 


* the widening of the following roads to five lanes south of the 
LINC: 
- Upper Wentworth Street in 2000° 
- Upper James Street in 2001 

. road reconstruction or re-surtacing projects south of the LINC to 
be completed by 2005: 


- Upper Paradise Road - Upper Gage Avenue 
- Upper Wellington Street - Stone Church Road 
- Upper Sherman Avenue - Rymal Road 


. the re-stnping of Upper Paradise from four lanes to three lanes 
soutn of Mohawk Road 


* Design altematves for Upper Wentworth Street will be 
presented to the public in late winter 2000. 


If you wisn further informaton on this Master Plan, please contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transportation, Operations and Environment Division 
Roads - Predesign and Special Projects 
77 James Street North, Suite 320 
Hamilton, Ontano L8R 2K3 
Telephone: (905) 546-4277 
Fax: (905) 546-2385 


Web Site: www _hamilton-went on ca 


Lee Ann Coveyduck 

General Manager 

Community Planning & 
Development Division 


Geoff Aston 

Director, Programming & Maintenance 

Transportation, Operartions & 
Environment Division 


Roy Duncan 

Director of Engineering (HSR) 

Transportation, Operations & 
Environment Division 


Doug Lobo 

Commissioner, Public Works & Traffic 

Transportation, Operations & 
Environment Division 


Ken Duncliffe 
Director of Culture & Recreation 
Community Services Division 


Dr. Elizabeth Richardson 
Medical Officer of Health 
Social & Public Health Services Division 


Ken Robertson 
Chief of Police 
Hamilton-Wentworth Regional Police 


Guy Paparella 

Director, Community Planning 

Community Planning & 
Development Division 


Doug Onishi 

Director, Design & Construction 

Transportation, Operations & 
Environment Division 


Peter Dunn 

Director of Waste Management 

Transportation, Operations & 
Environment Division 


Ross Fair 
General Manager 
Community Services Division 


Glen Peace 
Fire Chief 
Community Services Division 


Bill Hunter 
Director, Environmental Health Branch 
Social & Public Health Services Division 


Ted Gill, Senior Director, Roads 
Transportation, Operations & 
Environment Division 


Len King 

Building Commissioner 

Community Planning & 
Development Division 


Don Hull 

Director of Operations (HSR) 

Transportation, Operations & 
Environment Division 


Leo Gohier 

Director of Water & Wastewater 

Transportation, Operations & 
Environment Division 


Art Leitch 

General Manager 

Transportation, Operations & 
Environment Division 


Karl Muller 
Manager of Land Ambulance 
Community Services Division 


Nick Catalano 
Director 
Economic Development 


Norman, Gavin ee AT 


From: McLaughlin, Andy 

Sent: February 14, 2000 11:19 AM 

To: Norman, Gavin 

Cc: Dahms, Jim; Hull, Don; Krbavac, Bob; Rieger, Doug 

Subject: SOUTH MOUNTAIN AREA TRANSPORTATION MASTER PLAN STUDY File: 60.36.02.4 
Follow Up Flag: Follow up 

Flag Status: Flagged 

Hello Gavin: 


We have reviewed the proposed changes to the transportation network. 


We are pleased that Upper Gage, Upper Wentworth and Upper Paradise will be reconstructed in the short term. 
The resulting urban roadway cross-sections will improve conditions for transit customers and bus operators. HSR 
would like to be involved in the detailed design for these projects, to ensure optimal positioning of bus stops, 
concrete platforms and transit shelters. 


In order to improve transit operations, we would prefer that scheduling priority be given to the following long-term 
projects: 


e Upper Sherman 

e Upper Wellington 

e Garth 

e Rymal, Garth to West 5th 


Thank you for circulating HSR. 


Andy McLaughlin 

Supervisor, Transit Planning 

Hamilton Street Railway 
amclaugh@hamilton-went.on.ca 


Viemo 


To: Gavin Norman 
From: Ken Knoflook, Deputy Fire Chief 
Support Divisions 


Date: 17/03/00 


Re: Class Environmental Assessment 
South Mountain Area Transportation 
Master Plan Study 


Eee 


Captain Peter Galinis attended your public open house on Wednesday, February 16, 2000 and 
submitted a report regarding any concerns that the Hamilton Fire Department may have in regards to 
this plan. 


Captain Galinis’ concerns were in regards to impacts on traffic flow along Upper Paradise, Mohawk 
Road southerly to Stone Church Rd. W. where lanes are being reduced from 4 to 3 with bicycle lanes 
added. His concerns stem from reduced traffic speed and all traffic volume in either direction being put 
into one lane for each rather than the current 2 lanes for each. It is recognized that emergency 
response vehicles may actually have an advantage in using the center lane to move through traffic if 
there are no vehicles impeding the way during turns. 


It was expressed to Captain Galinis by several of your planners in attendance at this meeting, that if the 
alteration to the road striping/lane reconfiguration was not viable in the long term or created issues 
based on tracked experience, that the only cost or issue involved would be the re-striping and reversal 
of the lane designations. With this option, the Hamilton Fire Department does not project any major 
impact to our emergency response criteria. 
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Community Planning and Development Division 
Economic Development Department 


Memorandum 


TO: Nick Catalano 


Director 
Economic Development Department 


FROM: Gavin Norman 
Project Manager 
Predesign and Special Projects 


TOE Division 


DATE: 2000 February 22 FILE: 


SUBJECT: Class EA — South Mountain Area Transportation Study 


We have no objections to the preferred South Mountain Area Transportation Master 


Plan Study. 
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CITY QF HAMILTON / 
REGION OF HAMILTON-WENTWORTH 


South Mountain Area 
Transportation Master Plan Study 


information Package for the 
Second Set of Public Meetings 


February 16th and 17th, 2000 
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Introduction 


The Region of Hamilton-Wentworth is undertaking the South Mountain Area Transportation 
Master Plan Study in accordance with the requirements of the Class Environment Assessment 
Process for Municipal Road Projects. 


The information you are about to review may or may not reflect what’s important to you. Your 
thoughts and ideas are needed. Please take the time to communicate your thoughts and ideas to 
the Region so that they can be reflected in our study. 
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Why are we doing this study? Four reasons: 


1. We need to identify what (if any) improvements need to be made to the transportation system 
in the South Mountain Area as a result of the Lincoln Alexander Parkway (LINC) opening 
in October 1997. 


We need to ensure that the transportation system will be able to accommodate the growth in 
traffic that is expected to occur over the next twenty years due to planned growth in the 
South Mountain Area. 


ii) 


We need to identify a 20 year action plan for improvements to the transportation system that 
reflects the best use of tax dollars. 


1S) 


4. We need to explore ways that will make us less reliant on the automobile and more accepting 
of different forms of transportation such as walking, cycling and transit. 


Class Environmental Assessment (Class EA) Process. We are following the Provincially 
approved Class EA process because we want to: 


* ensure that you have the opportunity to be involved before decisions are made; 


* get an understanding of what transportation problems/deficiencies and opportunities exist 
now and are anticipated in the future; 


* based on the problems/deficiencies and opportunities, consider and compare a range of 
different transportation solutions; and 


¢ provide clear and complete documentation of the process that will lead to the selection of a 
preferred transportation solution. 


What is a Master Plan? A Transportation Master Plan is an analysis of a transportation system 
that is undertaken to determine the need for improvements over a long time period. 


Once approved by Regional Council, this Master Plan will recommend a set of roadway corridor 
improvements in the South Mountain Area to be implemented over the next 20 years. 


The advantage of Master Plan studies like this is the potential for significant cost and time 
savings compared to separate individual roadway planning studies. 


Overview of Transportation Problems and Opportunities. At the last set of public meetings 
the results of a detailed travel demand analysis were presented that showed where the 
problems/deficiencies exist today and those that are 

anticipated in the future (by year 2021). The problems are related to: 


* traffic congestion, 
* roadway corridor safety, and 
* road condition. 


Adding turning lanes and bike lanes to roadways that do not affect user safety or create 
unacceptable congestion, are two examples of opportunities. 
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Alternative Solutions to Solving the Problem. It is necessary to consider a range of possible 
solutions to determine how each can address the effects of planned growth and subsequent 
increases in traffic on the transportation system. The alternative solutions considered for this 
study included: 


* Do nothing 

¢ Expand existing transit service 

e Limit or manage growth 

e Divert traffic to other roads 

¢ Build new roads 

e Widen and upgrade existing roads 


With the “Do Nothing” option no improvements would be made to solve the identified Problem. 
A decision to “Do Nothing” would typically be made when the negative impacts of an option 
outweigh its benefits. 


Selecting the Preferred Solution. The following set of alternative solutions was screened for 
their ability to address: transportation needs, travel patterns, safety issues, transit potential, and 
changes in land-use. A summary of the results is described below. 


Expanding Transit was not considered to be an acceptable stand alone solution. Transit use 
along the major corridors on the South Mountain would need to double by next year and double 
again by 2021 in order to eliminate the need for additional lanes for auto users. This is unrealistic 
given the present level of demand for transit service and the pattern of land use development. 
However, an objective of Vision 2020 is to double transit use within the Region by 2020, 
therefore the expansion of transit would enhance any solution that is selected. 


Limiting or Managing Growth was not considered to be an acceptable solution. Because of the 
limited amount of developable land available, a change in land use to one that would generate 
less traffic would not reduce the overall travel demand such that the need for additional lanes for 
auto users would diminish. 


Diverting traffic to other roads was not considered to be an acceptable solution because: 

¢ of the out-of-the-way travel necessary to divert to other major roads; 

* route selection on the Mountain tends to be dictated by the accessibility to adjacent land 
uses (e.g. Lime Ridge Mall, Ancaster Power Center), the Linc, the Escarpment, and 
connections to other Regional centres; and, 

* local trip infiltration through neighbourhoods would likely increase. 


Building New Roads was not preferred over the “Widen Existing Roads” solution. Additional 
lanes for auto users, transit and cyclists can be accommodated within the existing nghts-of-way. 
In addition, most neighbourhoods have been fully developed and only minor infilling remains, 
thereby physically limiting the opportunities to develop new rights-of-way. 


Widen Existing Roads was identified as the best approach to addressing short and long term 
transportation network requirements for auto and transit users, cyclists and pedestrians. The 


existing Regional Road network was set to accommodate expansion of major arterials to 7 lanes; 
and minor arterials to 5 lanes. As such, road expansion can be designed to incorporate 
enhancements for all users. 


Do Nothing was not preferred over the “Widen Existing Roads” solution because: 

¢ planned growth in the Region is expected to lead to unacceptable levels of congestion in 
the peak periods along major cornidors; 

¢ traffic congestion leads to driver frustration putting the safety of other drivers, cyclists and 
pedestrians at risk; 

¢ it does not support Official Plan land use objectives; 

¢ it would prevent effective transit service expansion, as per the goals of Vision 2020; and 

* overall is environmentally inferior to the “Widen Existing Roads” solution. 


Development of a Preferred Roadway Widening Network System. A Set of Guiding 
Principles was developed to help focus the road widening search to those roadways that “best” 
address the identified transportation problems with the least amount of environmental impact. 


In the event that the application of the Guiding Principles did not produce a clear or dominant 
road widening solution, the study team evaluated reasonable options. 


Guiding Principles for Roadway Planning. The basic Guiding Pninciples identified for this 
study are as follows: 


* Consider the widening of major arterial roads (36m R.O.W.) over minor arterial roads 
(30m R.O.W.). 


* Consider the widening of north-south arterial roads with access to the LINC and access 
to the escarpment crossings as a priority over roads without access to these facilities. 


¢ Consider the widening of arterial roads with limited access (both roadway and 
driveway) over arterial roads with unlimited access. 


* Consider the widening of arterial roads with predominately commercial/industrial 
adjacent development over residential/institutional. 


* Put a priority on the upgrading of arterial road sections considered to be 
incomplete/inconsistent with adjacent sections of the same road if the road function is 
impaired by the inconsistency. 


* Consider existing safety problems as a priority for investigation and remediation in the 
short-term. 


¢ Consider a minor expansion of existing 2-lane arterial roads to 3 lanes (2-lanes with a 
centre turn lane) in corridors where traffic operations, safety, and accessibility would be 
improved. 
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Roadway Widening Options. The application of the Guiding Principles resulted in the 
identification of fourteen road widening improvements to solve transportation problems in the 
South Mountain Area. However, a major traffic congestion problem south of the LINC between 
West Sth Street and Upper Sherman Avenue could not be resolved using the Guiding Principles. 


To address this, three roadway widening options were identified and evaluated. These included: 


¢* Upper Wellington Street, 
¢ West 5th Street, and, 


* Upper Sherman Avenue. 


These three options were evaluated for potential impact on the natural, cultural, socio-economic 
and transportation environment. A number of evaluation factors and indicators were used to 
assess the most acceptable road widening option. 


Evaluation Summary of Roadway Widening Options A, B, & C. Option A Upper Wellington 
vs. Option B West Sth vs. Option C Upper Sherman 
Widening to 4/5 Lanes - Linc to Stone Church 


Transportation and the Social Environment were identified as the most important considerations. 
In that regard, Upper Wellington was identified as the best choice for widening to 5 lanes for the 
following reasons: 


¢ It would have the least impact on existing neighbourhoods and residential uses adjacent to 
the roadway. In addition to the fewest houses along the road, the area is in transition with 
respect to land use, whereas both other roads have established roadside development. 


¢ In terms of travel demand, Upper Wellington is centred well in the corridor of demand 
and provides the greatest opportunity for route selection and possible diversion from more 
congested routes. 


* Itis potentially the safest option in terms of the limited number of access points and it is 
not ona bike network route. 


Upper Wellington represents the technically preferred roadway widening 
because it would best address the existing and future transportation 
requirements for the South Mountain over the long- term. As such it will 
form part of the South Mountain Area Transportation Master Plan. 


Other Transportation Opportunities. This Transportation Master Plan also considered 
opportunities to enhance an existing situation if the opportunity avoided jeopardizing safety or 
roadway operations. 


On this basis, two opportunities presented themselves: 


I: Widening Upper Wentworth Street to 4/5 lanes south of Stone Church Road to Rymal 
Road, 


li. Reducing Upper Paradise Avenue from 4 lanes to 3 lanes and re-striping to create bike 
lanes. 


Widen Upper Wentworth to 4/5 Lanes south of Stone Church Road 


A 3-lane or 4/5-lane roadway would provide adequate capacity over the 20 year time frame and 
wouldn’t be significantly different in terms of travel patterns. 


In addition, a 4/5-lane road would provide flexibility in the system if unforeseen changes in land 
use results in higher traffic volumes. It would also provide long term flexibility in the timing of 
improvements on adjacent roads. 


Although there is no additional benefit for transit with a 4/5-lane section within the planning 
horizon, the corridor has been developed as a major north-south route for both autos and transit 
with its connection to the Linc, back-lotted residential development and limited side road access. 


Additional property would not be required for the 4/5-lane option and the difference in noise 
would not be significant. Concerns with pedestrian safety and community links can be addressed 
with special features incorporated into the road design. 


Therefore, it is recommended that a 4/5-lane Upper Wentworth south of Stone Church be 
included as part of the South Mountain Transportation Master Plan. 


Re-Stripe Upper Paradise from 4 to 3 Lanes north of Stone Church Road 


Reducing Upper Paradise from 4 to 3 Lanes with Bike Lanes would have a moderating effect on 
the street. There is the potential to improve safety and an opportunity to improve the streetscape 
with the change at a relatively low cost. Anticipated lower traffic speeds will further enhance a 
street that would be more pedestnan and cyclist friendly. 


In terms of the Bike Network, the addition of marked bike lanes would consolidate the bike 
network on the west end of the Mountain and enhance the escarpment crossings points. Based 
on forecast traffic volumes the effect on auto Level of Service is not expected to be significant. 


Therefore, it is recommended that Upper Paradise Road north of Stone Church be re- 
striped to 3-lanes with designated bike lanes and included as part of the South Mountain 
Transportation Master Plan. 
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What Happens Next? 
After this set of meetings we will: 


* use your thoughts and ideas to confirm the Technically Preferred Network and finalize the 
South Mountain Transportation Master Plan 


* document the master planning process in an Environmental Study Report (ESR) 


* obtain Council approval and file the ESR for public review. 


The schedule of activities the Region will follow to complete the Master Plan is described below. 


Winter/Spring 


Summer1999 | Fall/Winter 1999 


Public Meetings 


Problems & 
Opportunities 


Develop Possible 
Network Solutions 


Identify Preferred 
Network Solution 


Rublic Meetings 
3p Feb.16/17th 


Finalize Master Plan / 
Submit to Council for 
Approval 


Document process in an 
ESR and file with 
Clerk's Office for 30 
day public review 


SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


| City of Hamilton/Regional Municipality of Hamilton-Wentworth 
| COMMENT SHEET 
Sw 


| Public Information Meeting No. 2 


ei Attended: o Wednesday, February 16 Ei Thursday, February 17 


he Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
ountain Area over the next 20 years. Please consider the following questions and provide your responses. 
our comments are important to us in preparing this Master Plan. 


. Do the proposed improvements identified in the Master Yes No [J Don’t (4 
| Plan address the transportation problems of the South — 
Mountain Area? 


Is the schedule of improvements satisfactory to Yes Tj No [J Don't 
| address the identified problems? Know 

Are there transportation issues or concerns that you Yess 1 No [J Don't CT} 
| feel have not been addressed in this Study? Please anew 


provide details below. 


ee COMMENTS (please print): 
additional room on reverse) 


| 
ee 


_— leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 
| City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


>. and Address: | 
o fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
lem in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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Attachment 2.7 


PIC Results 


Questionnaires 
Limeridge Mall Memorandum 
Public Comment Sheets 
City of Hamilton/Regional Municipality of Hamilton-Wentworth Replies 
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South Mountain Area Transportation Master Plan Study 
Summar Of Questionnaire For Second Set Of Open Houses February 16th and 17th, 2000 


Do the proposed 
improvements identified 
in the Master Plan 
Respondents Date attended address the 
transportation problems 
of the South Mountain 
Area? 


Respondent 1 16-Feb-0OO | yes | 


Is the schedule of Are there transportation 
improvements issues or concerns that 
satisfactory to address you feel have not been 


the identified problems? | addressed in the Study? 


Respondent? TeFeb-00 | _yes___+| __-don'tknow | 
SoU 16 Feb-00 


n 
Me 
y 
y 
n 
n 
Ms 
Me 
n 
n 
n 
us 
y 


Respondent 9 17-Feb-00 


16-Feb-00 
Respondent 15} ona 


Respondent 10 17-Feb-0OO | ~~ yes 


- yes la 
- yes 
- yes es 
- yes es 
- yes es 
- yes fo) 
: nla 
yes 
yes 
n/a 
na 
: n/a 
ae yes 
| yes 
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Comment Sheet Responses 


Numberofves | ———S~S 
NumberofNO__| 
Number ofNA [| 


Comment Sheet Averages 
Average of NO 
Average of DON'T KNOW 


Number of Responses 


Number on Register for 
Open Houses/Mailing Lists 48 


Transportation, Operations and Environment 
Roads Division 


Memorandum 


Our File: 60.36.02.1 


TO: File 
FROM: J. Bellavia 
Transportation Planning Student 
Transportation, Operations & Environment 
PHONE: (905) 546-2453 
DATE: 2000 March 6 


SUBJECT: South Mountain Area Transportation Study - Discussions with the Public at 


Limeridge Mall PIC 


Approximately 40 people stopped by the Information Booth. About 25 people were interested in 


the 


South Mountain information while the remainder focused on the Upper Wentworth material. 


Approximately 30 Information Packages were distributed. Comments received concerning the 
study were mixed. 


is 


Many people were asking about the North-South Expressway and when it would be 
constructed. The majority felt that the Region should be spending its time and energy on 
the North-South Expressway rather than the South Mountain study. 


Noise along the Lincoln Alexander Expressway was an issue. Some people were asking if 
truck volumes would increase along the Linc when the North-South portion is opened. 


One person questioned the need for re-striping Upper Paradise. 


3. Some people thought that the twenty-year time frame for the long-term projects was too far 


into the future. Some of them felt that they wouldn't be around to see the changes to the 
particular roads. 


Another resident was concerned about the asphalt sidewalks along Upper Wellington 
between Rymal and Stone Church. She said that the sidewalks are bumpy and not in very 
good condition. 


A few individuals had concerns about the Mohawk/Linc/Highway 403 interchange. These 
people would like a direct ramp from the 403 that would take you to the Linc rather than 
taking you to Mohawk Road in Ancaster and then the Linc. 


One resident wanted the Linc to be widened to 6 lanes. 


yep MAR O 1200 
SOUTH MOUNTAIN AREA = 2#EC EF VED 
TRANSPORTATION MASTER PLAN STUDY , 


City of Hamilton/Regional Municipality of Hamilton-Wentworth ' 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: A Wednesday, February 16 Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 
1. Do the proposed improvements identified in the Master Yes a Son't [7] 
Plan address the transportation problems of the South 
Mountain Area? 


address the identified problems? 


2. Is the schedule of improvements satisfactory to Yes oT No [J Don't Cy 


3. Are there transportation issues or concerns that you Yes 
feel have not been addressed in this Study? Please 
provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information. all comments received will become part of the public record. 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received at the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. We are currently finalizing the Preferred Transportation Plan and documenting the 
planning process in an Environmental Study Report (ESR) following the requirements of the 
Environmental Assessment Acct. 


We recognize that buses stopped in the curb lane will slow down traffic to some degree with the proposed 
reduction of Upper Paradise Road from four to three lanes but we do not expect a significant reduction in 
overall Level of Service. The road will operate similar to Stone Church Road east of Upper Wentworth 
Street where a bus route operates on a 3-lane road section with approximately the same amount of traffic. 


While we would also expect that some vehicles driving through the area will divert to Garth Street, the 
diversion wouldn't be so significant that congestion problems along Garth Street would worsen. 


We believe the reduction in Level of Service more than offsets the potential increase in safety for all users 
of the road resulting from slower vehicle speeds. 


The problems you noted along Garth Street have been investigated and stem from the section of road 
between the Linc and Limeridge Road where traffic volumes are relatively high. Prior to the Linc opening, 
the signal at Limeridge Road was modified to a 3-phase operation for safety reasons and while the 
progression of traffic is not perfect it is considered to be acceptable 


Mr. D. D’Souza -2- 2000 March 24 


Upon completion of the ESR, the City/Region will seek Counci! approval in early spring 2000. Following, a 
Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a formal 
30-day public review, period and represents your last opportunity to give input on the Master Plan process. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: Oo Wednesday, February 16 Ey Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master Yes A Nos f=] Don’t (7) 
Plan address the transportation problems of the South Nao 
Mountain Area? 

2. Is the schedule of improvements satisfactory to Yes * No [J Don't [J 
address the identified problems? Know 

! 
3. Are there transportation issues or concerns that you ¥e3 (5 No rh Don't [J 
Know 


feel have not been addressed in this Study? Please 
provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received at the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. 


In regard to your concerns about safe cycling, cycling concerns are being reflected in the South Mountain 
Area Transportation Master Plan by incorporating the direction set out in the new Cycling Master Plan, 
“Shifting Gears - A new Cycling Plan for Hamilton-Wentworth”. For example, new cycling lanes are 
proposed on Upper Paradise Road to extend the continuity of the bicycle network. 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process in an 
Environmental Study Report (ESR) following the requirements of the Environmental Assessment Act. 
Upon completion of the ESR, the City/Region will seek Council approval in spring 2000. Following, a 
Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a formal 
30-day public review period and represents your last opportunity to give input on the Master Plan process. 


Yours truly, 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: O Wednesday, February 16 0 Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master Yes i No Don't J 
Plan address the transportation problems of the South ae 
Mountain Area? 


2. Is the schedule of improvements satisfactory to Yes No Don't Cj 
address the identified problems? “ Know 

3. Are there transportation issues or concerns that you Yes are NO i] Don't J 
feel have not been addressed in this Study? Please saad 


provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of nersonal information. all comments received will become part of the public record. 


SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: Cd Wednesday, February 16 O Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master Yes [J No [J Don't [J 
Plan address the transportation problems of the South now 
Mountain Area? 


2. Is the schedule of improvements satisfactory to Yes [] No [] Don't [J 
address the identified problems? Know 

3. Are there transportation issues or concerns that you Yes [J No [J Don't [7 

| feel have not been addressed in this Study? Please noe 


provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


appee 


| Ray Smith, Environmental Planner 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Name and Address: . . 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the oublic record. 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received at the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. 


In response to your question regarding Upper Wentworth Street between Mohawk Road and Fennel 
Avenue, this section of road is scheduled to be resurfaced in 2002 and will include any necessary base 
repairs (i.e. repairs to the road underneath the asphalt). However, the project still requires Council 
approval therefore, the 2002 date is subject to change. 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process in an 
Environmental Study Report (ESR) following the requirements of the Environmental. Upon completion of 
the ESR, the City/Region will seek Council approval in spring 2000. Following, a Notice of Completion will 
be mailed to you and advertised in local papers. The Notice will initiate a formal 30-day public review 
period and represents your last opportunity to give input on the Master Plan process. 


Yours truly, 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


| COMMENT SHEET 


Public Information Meeting No. 2 


[Meeting Attended: ot Wednesday, February 16 O Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


i Do the proposed improvements identified in the Master Yes = No [J Don't [J 
Plan address the transportation problems of the South ne 
Mountain Area? 
2. Is the schedule of improvements satisfactory to No ae ‘ica 
now 


address the identified problems? 
3. Are there transportation issues or concerns that you ve o/ No Fj Don't [J 


feel have not been addressed in this Study? Please 
provide details below. 
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Please leave your completed Gemment Sheet in the drop box provided or mail (before March 1, 2000) to: 


| Ray Smith, Environmental Planner 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
| E-mail: rsmith@hamilton-went.on.ca 


Name and Address: a 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 


them in Study documentation. With the exceation of personal information, all comments received will 5ecome part of the public record. 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 
of 


Meeting Attended: Wednesday, February 16 0 Thursday, February 17 
The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 


Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master Yes ra No [J Don't 
Plan address the transportation problems of the South nny 
Mountain Area? 

2. Is the schedule of improvements satisfactory to Yes cY NOS? rq Don't Cy 
address the identified problems? Know 

3. Are there transportation issues or concerns that you Yes ne No Don’t [J 
feel have not been addressed in this Study? Please Snow 


provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Ses Ne which 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


oO 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
| 2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received at the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. . . 


With regard to your concerns with underground services on your property, you will be notified prior to 
construction of the road. At that time, with your involvement we can ensure that impacts are kept to a 
minimum. 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process in an 
Environmental Study Report (ESR) following the requirements of the Environmental Assessment Acct. 
Upon completion of the ESR, the City/Region will seek Council approval in spring 2000. Following, a 
Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a formal 
30-day public review period and represents your last opportunity to give input on the Master Plan process. 


Yours truly, 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


a Public Information Meeting No. 2 


Meeting Attended: if Wednesday, February 16 El Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master a 


1. Do the proposed improvements identified in the Master Yes No 


Plan address the transportation problems of the South 


address the identified problems? 


el 
Mountain Area? 
2. Is the schedule of improvements satisfactory to Yes [J Don’t [J 


No 
3. Are there transportation issues or concerns that you 263 No 
feel have not been addressed in this Study? Please 
provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
| 2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received at the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. 


In response to your concern over the widening of Upper Gage, long-term travel demand forecasts indicate 
that this section of road need not be wider than 3 lanes (2 lanes with a centre turn lane). The centre lane 
improves operations in that it helps maintain traffic flow, increases safety, and provides good access to 
adjacent properties. For your information, we are proposing to reconstruct this section of road next year. 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process in an 
Environmental Study Report (ESR) following the requirements of the Environmental Assessment Act. 
Upon completion of the ESR, the City/Region will seek Council approval in spring 2000. Following, a 
Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a formal 
30-day public review period and represents your last opportunity to give input on the Master Plan process. 


Yours truly, 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: Wednesday, February 16 0 Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master Yes WA Noe ie Don't [J 
Plan address the transportation problems of the South ROG 
Mountain Area? 

2. Is the schedule of improvements satisfactory to Yes mY’ No [C] Don’t [J 
address the identified problems? Know 

3. Are there transportation issues or concerns that you Yes [] No by lb Co) 

now 


feel have not been addressed in this Study? Please 
provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


| SOUTH MOUNTAIN AREA 
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City of Hamilton/Regional Municipality of Hamilton-Wentworth 


| COMMENT SHEET 
| 


mectng Attended: wednesday February 16 O Thursday, February 17 


Public Information Meeting No. 2 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


a 

c Do the proposed improvements identified in the Master Yes ay Noy biG Don't (J 
Plan address the transportation problems of the South Know 
Mountain Area? 

2. Is the schedule of improvements satisfactory to Yes ae No Don’t [J 
address the identified problems? Bnew 

3 Are there transportation issues or concerns that you Yes [J No me Don’t [J 
feel have not been addressed in this Study? Please eoow 


provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: o Wednesday, February 16 0 Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the foliowing questions and provide your responses. 
Your comments are important to us in preparing this Master Plan 


1. Do the proposed improvements identified in the Master Yes No [J Don’t [j 
Plan address the transportation problems of the South Bon 
Mountain Area? 

2. Is the schedule of improvements satisfactory to Yes 2 NOW) Don't 
address the identified problems? Know 

3. Are there transportation issues or concerns that you Yes oi No [ opls oO 

\ now 


feel have not been addressed in this Study? Please 
provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


| 1. Do the proposed improvements identified in the Master Yess [J No [J Don’t a 
Plan address the transportation problems of the South ie! 
Mountain Area? 


| 2. Is the schedule of improvements satisfactory to Yes: [7] No Don't §Q 
address the identified problems? Know 
€ 
I. Are there transportation issues or concerns that you Yes bra No [J Don’t [J 
feel have not been addressed in this Study? Please npow 


provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


a att, 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


| Ray Smith, Environmental Planner 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 

| E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Asse ie 
them in Study documentatic ' 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received at the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. 


In response to your concerns about neighbourhood traffic infiltration, the proposed upgrade from 2 to 4/5 
lanes will substantially improve traffic flow along Upper Wentworth Street such that some drivers may be 
more inclined to stay on the major arterial road network and stay out of neighbourhoods. However, the 
potential for this is a function of the origin and destination of the trip. For example, the widening may not 
effect the route choice of someone who lives on Atherley Drive who currently winds through your 
neighbourhood to the LINC to go westbound. 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process in an 
Environmental Study Report (ESR) following the requirements of the Environmental Assessment Act. 
Upon completion of the ESR, the City/Region will seek Council approval in spring 2000. Following, a 
Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a formal 
30-day public review period and represents your last opportunity to give input on the Master Plan process. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
| TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


| COMMENT SHEET 


| 


Peat Attended: ra Wednesday, February 16 0 Thursday, February 17 


Public Information Meeting No. 2 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


c Do the proposed improvements identified in the Master Yes cy | JE il Don’t 
Plan address the transportation problems of the South Roow 
Mountain Area? 

2 Is the schedule of improvements satisfactory to ves No Don’t 
address the identified problems? Know 

a Are there transportation issues or concerns that you ue No Don’t [J 
feel have not been addressed in this Study? Please Know 


provide details below. 


OTHER COMMENTS (please print): 
additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


| Ray Smith, Environmental Planner 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 

| E-mail: rsmith@hamilton-went.on.ca 


Name and Address: | 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during ths Study and may include 
them in Studv documentation With the exception of personal information, all comments received will become part of the public record. 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: OC Wednesday, February 16 ra Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master Yes [J No 7 Don't [7 
Plan address the transportation problems of the South ahienes 
Mountain Area? 


2. Is the schedule of improvements satisfactory to Yess No [J Don’t [7 
address the identified problems? Know 

3. Are there transportation issues or concerns that you Yess 7 No [ Don't [7 | 
feel have not been addressed in this Study? Please hues 


provide details below. 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner | 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 

320-77 James Street North, Hamilton, Ontario L8R 2K3 | 
E-mail: rsmith@hamilton-went.on.ca | 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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City OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 

77 James Street North, Suite 320 Facsimile: (905) 546-2385 

Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for 
your comments received at the last set of Public Open Houses for the South Mountain Area 
Transportation Master Plan Study. 


Direct service to Downtown via Beckett Drive was eliminated several years ago in response to 
declining ridership and an escalating HSR Operating deficit. Provision of additional bus services is 
driven by demand and Council's ability to fund the net operating cost. If volumes on the College route 
exceed capacity, a review would be undertaken to determine how to best provide additional service. 
Your comments will be placed in an HSR service requests file which will be examined when 
documenting customer requests for the 2001 Transit Service Plan report. 


With regard to your concern with pedestrian safety near the on-ramps to the Linc, safety 
considerations for pedestrians were incorporated into the design of each interchange with marked 
pedestrian crossing areas and traffic signals at all exit ramp terminal intersections. 


However, giving pedestrians the right-of-way over vehicles at on-ramps designed for freeflow would 
put the safety of pedestrians at risk. This because of drivers expectation to have the right-of-way 
(based on the design) and because pedestrian traffic is relatively light compared to vehicle traffic. We 
believe that any devices/markings/barriers we use that may suggest pedestrians have some priority 
may lead to a false sense of security for the pedestrian. 


Ms. Dorothy Taylor -2- 2000 March 24 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process 
in an Environmental Study Report (ESR) following the requirements of the Environmental Assessment 
Act. Upon completion of the ESR, the City/Region will seek Council approval in early spring 2000. 
Following, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 


initiate a formal 30-day public review period and represents your last opportunity to give input on the 
Master Plan process. 


Yours truly, 


LL 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET lie ee 


Public Information Meeting No. 2 


‘ 


Meeting Attended: O Wednesday, February 16 A Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master Yes CC} No Don't [J 
Plan address the transportation problems of the South Roce 
Mountain Area? 

2. Is the schedule of improvements satisfactory to Yes ae No [J Don't J 
address the identified problems? Know 

3. Are there transportation issues or concerns that you am Ra No a pont oO 

now 


feel have not been addressed in this Study? Please 
provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
| 2000 March 24 Our File No. 60.36.02.1 
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South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received at the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. 


In regard to your concerns about dust produced by HSR buses, the Region is recommending the 
reconstruction of Upper Gage Avenue to 2 lanes with a centre turn lane, and curb and gutters from Stone 
Church Road to Rymal Road in 2001. The proposed improvement should reduce the amount of dust 
produced in front of your house. 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process in an 
Environmental Study Report (ESR) following the requirements of the Environmental Assessment Acct. 
Upon completion of the ESR, the City/Region will seek Council approval in spring 2000. Following, a 
Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a formal 
30-day public review period and represents your last opportunity to give input on the Master Plan process. 


Yours truly, 


LL 


| 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


Public Information Meeting No. 2 


Meeting Attended: i Wednesday, February 16 O Thursday, February 17 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


1. Do the proposed improvements identified in the Master Yes 6 No [J Don’t 
Plan address the transportation problems of the South Bnew 
Mountain Area? 

2. Is the schedule of improvements satisfactory to sro No Don't $m 
address the identified problems? Know 

3. Are there transportation issues or concerns that you ee No i Don't 

Know 


feel have not been addressed in this Study? Please 
provide details below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


MAKE SURE 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Asse 
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SOUTH MOUNTAIN AREA 
TRANSPORTATION MASTER PLAN STUDY 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 
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| Meeting Attended: Cal Wednesday, February 16 i Thursday, February 17 


Public Information Meeting No. 2 


The Technically Preferred Transportation Master Plan outlines a series of road improvements for the South 
| Mountain Area over the next 20 years. Please consider the following questions and provide your responses. 
Your comments are important to us in preparing this Master Plan. 


| 1. Do the proposed improvements identified in the Master Yes" =) No [J Don't [J 
Plan address the transportation problems of the South Sod 
Mountain Area? 


2. Is the schedule of improvements satisfactory to Yer. ir] No [J Don't [J 
address the identified problems? Know 

3. Are there transportation issues or concerns that you as NOP | Don't 
feel have not been addressed in this Study? Please new, 


provide details below. 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 1, 2000) to: 


| Ray Smith, Environmental Planner 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 

| E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
| 2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received after the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. 


The proposed improvement for Upper Wellington Street is to resurface the roadway in the 2002-05 
timeframe. Upgrading of sidewalks are typically only included as part of a full road reconstruction which, 
with the interim resurfacing improvement, is not currently planned until some time after 2010. Therefore, | 
have forwarded a copy of your comment sheet to the Public Works Department, which can better address 
your concerns with the sidewalk. 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process in an 
Environmental Study Report (ESR) following the requirements of the Environmental Assessment Acct. 
Upon completion of the ESR, the City/Region will seek Council approval in early spring 2000. Following, a 
Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a formal 
30-day public review period and represents your last opportunity to give input on the Master Plan process. 


Yours truly, 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 February 7 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan 


Further to your recent request, please find enclosed copy of Figure 4, Stone Church Road 
Existing Conditions (Sheets 6-8). 


If you have any questions, please contact our office. 


a a 


Gavin Norman, P.Eng. 
Project Manager 
Predesign and Special Projects 
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Encl. 
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TO: GAVIN NORMAN, PROJECT MANAGER OR 
RAY SMITH, ENVIRONMENTAL PLANNER 
TRANSPORATION, OPERATIONS AND ENVIRONMENT 
DIVISION 
ROADS - PRE-DESIGN AND SPECIAL PROJECTS 


FAX: (905) 546-2385 


QUESTION: WILL STONECHURCH ROAD BETWEEN 
WELLINGTON STREET AND GARTH STREET BE 
IMPROVED IN THE NEAR FUTURE.? I TRAVEL THIS 

ROUTE ALMOST EVERY DAY AND IT IS A VERY BUSY 
STREET. WOULD GREATLY APPRECIATE HEARING FROM 
YOU. 


THANK YOU, 
Ze we Papert Cini anon 
Cyte 
U. Wel ) 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment 


Roads Division Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 March 24 Our File No. 60.36.02.1 


South Mountain Area Transportation Master Plan Study 


The City of Hamilton and Regional Municipality of Hamilton-Wentworth would like to thank you for your 
comments received at the last set of Public Open Houses for the South Mountain Area Transportation 
Master Plan Study. 


In terms of the Glancaster Village community, the HSR provides the Glanbrook Trans-Cab, a unique 
shared-ride transit service. In conjunction with Blue Line Taxi, it operates as an extension of the HSR's 
Upper James route. The connection point for transfers between HSR and Blue Line Taxi is located at the 
Mountain Regional Transit Centre on Highway #6. Glanbrook Trans-Cab is fully accessible to customers 
who use wheelchairs, scooters or other mobility devices. 


In that an extension of fixed route bus lines into Glanbrook would not be cost effective for the duration of 
the planning horizon (20 years) the HSR believes that this service is the most appropriate way of ensuring 
transit accessibility to your area. 


We are currently finalizing the Preferred Transportation Plan and documenting the planning process in an 
Environmental Study Report (ESR) following the requirements of the Environmental Assessment Act. 
Upon completion of the ESR, the City/Region will seek Council approval in spring 2000. Following, a 
Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a formal 
30-day public review period and represents your last opportunity to give input on the Master Plan process. 


Yours truly, 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Roads Division 

Transportation, Operations & Environment 

77 James Street North, Suite 320 

Hamilton, Ontario L8R 2K3 www.hamilton-went.on.ca 


File No: 60.36.02.1 

Att: Of: Gavin Norman 

Tel: (905) 546-2433 

Fax: (905) 546-2385 
2000 April 5 


Re: South Mountain Area Transportation Study - Recommendations 


Please find enclosed maps detailing the above-noted study's recommendations: 

e Map1 - Short Term Improvements 

e Map 2 - Ultimate Network 

e Schedule for Implementation 

Also enclosed is an Existing Conditions map that provides fairly detailed information about the South 


Mountain's transportation system. | have been delayed in obtaining the Land Use map we talked about 
-and will forward a copy of it as soon as possible. 


Please note that the information provided is draft and subject to change. You will be notified at the time 
the Environmental Assessment Report for this study is filed for the mandatory 30 day public review 
period. 4 


Gavin Norman, P. Eng. 
Project Manager 
Special Projects Office 


GN/gn 
Encl. 


Smith, Ray ee 


From: Norman, Gavin 

Sent: March 17, 2000 12:04 PM 

To: Smith, Ray 

Cc: RHWRDS, SPO Student 

Subject: SMATS comment 

| spoke with Mr. re West 5th Street this morning. His concerns relate to safety along the 


section between Stone Church and Limeridge. Specifically, impatient drivers passing on the shoulder when vehicles are 
waiting to turn left into their driveways (especially in the area of Chester Avenue). Also where there is residential 
construction going on the sidewalk has been closed arid kids are forced to walk on the narrow shoulders. It presents a 
significant risk because vehicles average speeds are 60-70km/h. The traffic department are reviewing his concerns. 
When we get a response from Traffic we need to incorporate whatever solution they come up with (if at all) into the study 
along with my documentation here. 


Attachment 2.8 
Newspaper Articles 
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tion Master Plan, the city-region is looking to’ widen 
Upper ‘Wentworth between the Linc and Stone’ Church 


Road from two to five lanes this year and- extend the 
widening to Rymal Road in 2001. fi Sra | eae 


The first phase is expected to cost $2. 4 million, which 


' includes a couple of smaller road pcoune Boca else- 


where on the Mountain. nae 
* “It’s Jong overdue,” said Ward 7 alderman Bill Kelly, a a 
long-time proponent of improvements on Upper ‘Went- 
worth:“People have been asking about it for years.” coh oa 
. Kelly said the improvements, which still’ require 
pound approval, should make Upper Wentworth a a Major 
north-south artery on the Mountain. 

With only two lanes south of the Linc, Upper Went- 
worth has not been able to efficiently move increased 
traffic volumes in recent years caused by the population 
growth on the south Mountain. 

Mountain residents can get more information on the 
proposed road improvements at public open houses Feb. 
16, 4:30 p.m.-8:30 p.m. at the Salvation Army Mountain 
Citadel at 835 Stone Church Road and Feb.17, 4:30 p.m.- 
8:30 p.m. at St.Thomas More Catholic Secondary School 
at 1045 Upper Paradise. 

Other road improvements on the drawing board for 
this spring and summer include: widening Rymal from 
two to three lanes between Springside Drive and Upper 
Gage and widening Stone Church from two to three lanes 
between Arbour and Pritchard. 

Mr. Kelly said staff are also looking at possible design 


changes for the intersections of Mohawk and Upper: 


Wellington and Mohawk and Upper Wentworth. 

Future south Mountain road improvements considered 
include: 

M@ Widening Upper James from four to five lanes 
between the Linc and Stone Church in 2001 

M@ Widening Upper Gage from two to three lanes 
between Stone Church and Rymal in 2001 

@ Resurfacing Upper Paradise from Mohawk to Stone 
Church in 2001 

@ Resurfacing Mohawk between Upper Paradise and 
Garth and between Upper James and Upper SIE RAI in 
2001 

@ Resurfacing West Fifth between Stone Church and 


-Rymal 2001-2011 


M Resurfacing Upper Wellington between Stone 
Church and Rymal 2002-2005 

M@ Widening Rymal from two to five lanes between 
West Fifth and Upper James 2002-2005 

@ Resurfacing Upper Sherman between Stone Church 
and Rymal in 2003 

@ Widening Upper Paradise, from two to three lanes 
between Stone Church and Rymal i in 2003 ~. 

The master plan is expected to identify current and 
future transportation ee on the south Moun- 
tain to sig ret 2021. ae 


, a 


of Upper Wentworth, south of the Linc by the fall. As 
part of the on-going South Mountain Area Transporta- , 


= ann 


Appendix C 


Consultation - Upper Wentworth Street 
Proposed Widening / Reconstruction 


CONSULTATION 


SECTION 1: PUBLIC NOTIFICATION 

SECTION 2: MEETINGS AND MINUTES 

SECTION 3: EXTERNAL CONTACTS 

SECTION 4: INTERNAL CONTACTS 

SECTION 5: PUBLIC OPEN HOUSE 

SECTION 6: ISSUES, CONCERNS AND RESPONSES 
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Consultation 


The Upper Wentworth Street reconstruction from the Lincoln Alexander Parkway Rymal Road is 
one of the recommended solutions to traffic problems in the South Mountain Area Master Plan. A 
Public Consultation program was initiated to assist in the design and construction requirements 
for Upper Wentworth Street following the Schedule "C" process outlined in the Class 
Environmental Assessment for Municipal Road Projects. 


Section 1: Public Notification 


e Newspaper - A notice titled Notice of Public Information Centre, Reconstruction of Upper 
Wentworth Street from The Lincoln Alexander Parkway to Rymal Road, Class Environmental 
Assessment was placed in the Hamilton Spectator once weekly for two consecutive weeks 
starting Friday, February 4" 2000. The same notice was placed in the Hamilton Mountain 
News on Wednesday, February 2" for two consecutive weeks. 


e Web Site - A similar Notice was placed on the Regional Municipality of Hamilton Wentworth 
Web Site at http:/www.city.hamilton.on.ca/releases/ 020300.htm This notice has been active 
since Thursday, March 2", 2000. 


e Brochure — The Region distributed approximately 6800 brochures door-to-door in the 
neighbourhoods surrounding Upper Wentworth Street from the Lincoln Alexander Parkway to 
Rymal Road. The brochures informed the public of the project, it's purpose and _ their 
opportunity for participation. 


e Information Package — A pre-notice of the Information Centre was provided in the South 
Mountain Transportation Master Plan Study public information packages distributed in mid- 
February, 2000. 


See Attachment 1 for Notice and brochure. 


Section 2: Council Involvement 


On March 27", 2000, the Upper Wentworth Street Reconstruction proposal was presented to 
Transportation Services Committee (TSC) for acceptance and review. TSC recommended that 
the report be supported by Regional Council. On April 4, 2000, Regional Council approved the 
Upper Wentworth Street reconstruction project and granted permission to file the Environmental 
Assessment Report (ESR). This permission ensures that if all concerns can be resolved within 
30 days of filing, the City/Region will have approval to proceed with construction. 


Minutes from TSC and Council can be found in Attachment 2. 


Section 3: External Contacts 


Provincial Ministry and Agency contacts were made via a_ letter dated February 23”, 2000. 
Recipients of the letter were requested to indicate their interest or desired level of involvement in 
the reconstruction study and to provide any information that might be relevant. 


A summary of content is in Attachment 4. 


A copy of the letter, list of recipients and detailed responses from external contacts are enclosed 
in Attachment 4. 


Section 4: Internal Contacts 


City of Hamilton/Regional Municipality of Hamilton-Wentworth staff were notified of the project by 
way of a memo dated February 22”, 2000. Similar to external contacts, recipients of the memo 
were requested to indicate their interest or desired level of involvement in the project and to 
provide any information that might be relevant. 


A summary of contact is included in Attachment 5. 


A copy of the memo, list of recipients and detailed responses from internal contacts are enclosed 
in Attachment 5. 


Section 5: Information Centre 


Purpose: A public information centre for the Upper Wentworth Street Reconstruction was held: 


e To outline the planning process that was being followed and to present information on the 
need for the project; 


e To review the existing/future transportation problems and opportunities in the study corridor; 


e To present alternative designs for the roadway, alternative solutions that were considered 
and the preferred solution; 


¢ To give the public greater opportunity to communicate thoughts and ideas to the Region so 
that they could be reflected in the study 


Date/Time/Location 


e Wednesday, March 1°, 2000 
5:00 — 9:00 p.m. 
Royal Canadian Legion 
Mount Hamilton Branch 163 
435 Limeridge Road East, Hamilton 


City/Regional Staff Present 


e Engineers from the Special Projects Office of the Regional Municipality of Hamilton- 
Wentworth. 


e Planners from the Special Projects Office of the Regional Municipality of Hamilton- 
Wentworth. 


Summary of Events 


Attendance was good, with approximately 43 people who Officially signed in on the Attendance 
Register. Presentation boards were displayed describing the Class Environmental Assessment 
process, an overview of transportation problems and opportunities, the principles for roadway 
planning, the rationale for widening to 4/5 lanes, the appeal (bump-up) process and the 
implementation process. This information was also available in the form of an information booklet 
distributed to the public and on the Regional Web Site http:/Mwww.city.hamilton.on.ca/ 
toe/uwr_cea.htm. (see Appendix A — Attachment 6) A scaled preliminary design plan of 
Upper Wentworth Street was also displayed detailing how the preferred design ortion would 
appear if constructed. 


The public was encouraged to view the information being presented and to ask any questions. 
City/Regional Staff responded to concerns and answered questions regarding the technically 
preferred design option of 5 lanes with a raised median roadway. Attendees were encouraged to 


fill out comment sheets/questionnaires and include any concerns/issues they had with the current 
transportation systems. (see Section 7: Issues, Concerns and Responses) 


Section 6: Issues, Concerns and Responses 


Participants at the Open House were asked to fill out a questionnaire to help the City/Region 
identify public concerns and to present preliminary proposals for the reconstruction. There was a 
combined total of 26 questionnaires submitted at the Open House drop-box or through the mail. 
The results of the questionnaire portion are as follows: 


e Do you agree with the proposal to widen Upper Wentworth Street? 


89% (24 respondents) of the comment sheets agreed with the proposal to widen Upper 
Wentworth Street. 4% (1 respondent) disagreed with the proposal and 4% (1 respondent) did not 
know. 


e Will the proposed improvements solve the problem of traffic congestion and pavement 
condition on Upper Wentworth Street? 


78% (21 respondents) agreed that the proposed improvements will solve the traffic congestion 
and pavement condition problems. 4% ( 1 respondent) did not agree, 11% (3 respondents) did 
not know and 4% (1 respondent) did not answer. 


e Are there other transportation issues that have not been met? 


30% (8 respondents) agreed that there are transportation issues that have not been met, 33% (9 
respondents) disagreed, believing that issues have been met, 30% (8 respondents) did not know 
and 4% (1 respondent) did not answer. 


e Did you have any other specific concerns with the proposed improvements that the 
City/Region should be aware of? 


63% (17) agreed that there are specific concerns that the region should be aware of, while 33% 
(9 respondents) disagreed, indicating that they had no other specific concerns. 


See Attachment 8 for details on the comment sheet questionnaire, public comments and 
responses by the City/Region. 


A number of telephone calls, e-mail messages and letters were also received from the public 
during the process of the Upper Wentworth Street Reconstruction. The issues raised in these 
communications is included in Attachment 9. 
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Attachment 2 
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Attachment 4 


Attachment 5 
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Appendix C 


Consultation Attachments 


Notice of Public Information Centre and Brochure 
Transportation Services Committee (TSC) and Regional Council Minutes 


e TSC Approval 
e Regional Council Approval 


External Contacts 


e Summary for Content 
e Team Letter 

e Distribution List 

e Correspondence 
Internal Contacts 


e Summary of Content 
e Memorandum 

e Distribution List 

e Correspondence 
PIC Information Package 
PIC Results 


e Summary of Questionnaires 
e Public Comment Sheets 
e City of Hamilton/Regional Municipality of Hamilton-Wentworth Replies 
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Notices of Public Information Centre and Brochures 
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CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


NOTICE OF 
PUBLIC INFORMATION CENTRE 


RECONSTRUCTION OF 
UPPER WENTWORTH STREET FROM THE 
LINCOLN M. ALEXANDER PARKWAY 
TO RYMAL ROAD 


CLASS ENVIRONMENTAL ASSESSMENT 


The City of Hamilton/Region of Hamilton-Wentworth is carrying out 
an environmental assessment for the reconstruction and widening of 
Upper Wentworth Street from the Lincoln M. Alexander Parkway 
(LINC) to Rymal Road. 


The South Mountain Area Transportation Master Plan, currently 
being finalized, has recommended that Upper Wentworth Street be 
reconstructed and widened from two lanes to four lanes with a cente 
turing lane this year. Consequently, this Study has been initiated to 
complete the design and construction requirements following the 
process outined in the Class Environmental Assessment for 
Municipal Road Projects document for Schedule “C* projects. 


You are invited to a Public Information Cente at which the proposed 
improvements, including design options, will be presented: 


Date: Wednesday, March 1, 2000 
Time: 5:00 - 9:00 p.m. 
Location: Royal Canadian Legion 
Mount Hamilton Branch 163 
435 Limeridge Road East, Hamilton 


Royal Canadian oom be 
al AE 
ee 


Ope PARKWAY 


WELLINGTON 


esa | ocation of Road Reconstruction 


Please plan to attend. Representatives from the City/Region will be 
available to explain the details of the proposed improvements and to 
answer your questions. If you require further information, please 
contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transportation, Operations and Environment Division 
Roads - Predesign and Special Projects 
77 James Street North, Suite 320 
Hamilton, Ontario L8R 2K3 
Telephone: (905) 546-4277 
Fax: (905) 546-2385 
Web Site: www hamilton-went on ca 
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Attachment 2 
Transportation Services Committee (TSC) and 
Regional Council Minutes 


TSC Approval 
Regional Council Approval 
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South Mountain Area Transportation Master Plan Study (RDS00016) 
(Item 7) 


(a) 


That the General Manager, Transportation, Operations and 
Environment, be authorized and directed to file the Class 
Environmentai Assessment Report for the South Mountain Area 
Transportation Master Plan Study with the Municipal Clerk for a 
thirty (30) day public review: 


That the General Manager, Transportation, Operations and 
Environment, be authorized and directed to file the Environmental 
Study Report for the Upper Wentworth Street Reconstruction 
(Lincoln M. Alexander Parkway (‘LINC’) to Rymal Road) with the 
Municipal Clerk for a thirty (30) day public review: 


That the General Manager, Transportation, Operations and 
Environment, be authorized and directed to proceed with the 
reconstruction of the following roads in 2000, subject to receiving 
the Environmental Assessment approvals from the Provincial 
government: 


« Upper Wentworth St. - LINC to Stone Church Rd. $1,000,000 
e Rymal Rd. — Springside Dr. to Upper Wentworth St. $362,000 
e Stone Church Rd. - West of Arbour Rd. to East of 

® Pritchard Rd. $673,000 


That the following roadway improvements be advertised in 
accordance with the requirements of the Municipal Act: 


(i) An increase in the number of lanes from two to four plus the 
construction of a continuous centre, left-turn lane on Upper 
Wentworth Street from the LINC, southerly to Rymal Road 
East; 


(it) The construction of raised concrete median islands on Upper 
Wentworth Street at strategic locations between the LINC 
and Rymal Road East; 


(ili) | The reconstruction and widening of Rymal Road East from 
Springside Drive to Upper Wentworth Street to provide for a 
continuous centre, left-turn lane. 


ITEM #5 OF THE REPORT 04-00 
TRANSPORTATION SERVICES COMMITTEE 


Oe ee 


ADOPTED BY REGIONAL COUNCIL APRIL 4, 2000 


APR 113 2000 


South Mountain Area Transportation Master Plan Study (RDS00016) 

(Item 7) | 
That staff be requested to investigate the potential reconstruction of Upper | 
Wentworth Street, from Stone Church to Rymal Road, being undertaken in ; 
2000 at the same time as the section from the LINC to Stone Church. | 
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ITEM #‘) OF THE REPORT 04-00 


TOARCDNOTATION CTDIMCTCO CORARAIT TOO 
Prreyct he 2 T° 7ia- 


ADOPTED BY REGIONAL COUNCIL APRIL 4, 2000 


Regional Council (2) Minutes of April 4, 2000 


| MOTION TO MOVE INTO COMMITTEE OF THE WHOLE | 


(Haining/Etherington) That Council move into Committee of the Whole on reports with 
Vice-Chairman D. O'Sullivan in the Chair. CARRIED. 


| TRANSPORTATION SERVICES COMMITTEE REPORT 04-00 — | 


x (Haining/Copps) That TRANSPORTATION SERVICES COMMITTEE REPORT 04-00 
be adopted and the information section received. CARRIED. 


FINANCE AND ADMINISTRATIVE SERVICES COMMITTEE REPORT 06-00 


Item 8 Legal Defense — Regional Chairman 
(Collins/Anderson) 


That this item be referred back to the Finance and Administrative Services 
Committee. 


The referral motion CARRIED on the following division: 
Yeas: Kiss, Addison, Haining, Copps, Anderson, Horwath, Collins, McMeekin, Powers, 
Morrow, Etherington, Morelli, Jackson, Marrone, Braden 


Total Yeas: 15 


Nays: Charters, O’Sullivan, Eisenberger, Caplan, Corsini, D'Amico, Kelly, Bain, Mitchell 
Total Nays: 9 


(Etherington/Kelly) That FINANCE AND ADMINISTRATIVE SERVICES COMMITTEE 


REPORT 06-00 be adopted as amended, and the information section. received. 
CARRIED. 


MOTION TO ADOPT COMMITTEE OF THE WHOLE REPORT 


(Addison/Kiss) That the Committee of the Whole Rise and Report. CARRIED. 


The Vice-Chairman reported that the various reports of officials and Committees 
presented in Committee of the Whole were received and adopted. 


(Addison/Kiss) That the Report of the Committee of the Whole, be received and 
adopted. CARRIED. 
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Attachment 3 


External Contacts 


Summary of Content 
Team Letter 
Distribution List 
Correspondence 
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CiTy OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@hamilton-went.on.ca 
2000 February 23 Our File No. 60.36.10 


See Distribution List Enclosed. 


Class Environmental Assessment — Reconstruction of Upper Wentworth Street 


from the Lincoln M. Alexander Parkway (LINC) to Rymal Road, City of Hamilton 


The City of Hamilton/Regional Municipality of Hamilton-Wentworth, Transportation, Operations and 
Environment Division (Roads Section) has initiated a Functional Plan Study for the reconstruction of 
Upper Wentworth Street. Improvements will include road widening and re-surfacing. This reconstruction 
work was recommended in the South Mountain Area Transportation Master Plan for completion in 2000 
(see map enclosed for project location). 


This project is being carried out as a Schedule “C’” undertaking according to the Class Environment 
Assessment for Municipal Road Projects process. The Functional Plan will address: 


e the recommended design of the road cross-section; 
e improvements required to upgrade the pavement condition; and 
e improvements to ensure pedestrian safety. 


In order to assist us in the selection of the preferred plan, please indicate any concerns that your 
agency/organization may have regarding this project. A response form is enclosed for your convenience. 
Comments will be kept on file for use during the Study and unless otherwise requested, may be included 
in the resulting Study documentation. 


A Public Open House will be held March 1, 2000. A Notice is enclosed for your information. Should you 
have any questions or comments regarding this project, please feel free to contact me at your 
convenience. 


i Vian 


—_ 


Ray Smith, M.C.1.P., R.P.P. 
Environmental Planner 
Predesign and Special Projects 
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DISTRIBUTION LIST 


Ministry of Citizenship, 
Culture and Recreation 
Heritage and Libraries Branch 
Heritage Operations 

55 Centre Street 

London, Ontario L6J 1T4 


Attention: Neal Ferris 


Regional Archaeologist/Heritage Planner 


Ministry of the Environment 
Approvals and Planning Section 
119 King Street West, 12th Floor 
Hamilton, Ontario L8P 4Y7 


Attention: Angela Amodeo, Environmental Planner 


Ministry of Municipal Affairs & Housing 
119 King Street West, 14th Floor 
Hamilton, Ontario L8P 4Y7 


Attention: David Martin, Manager 


Hamilton Hydro-Electric System 
55 John Street North 

Box 249 

Hamilton, Ontario L8N 3E4 


Attention: Don Marsales, P.Eng., Chief Engineer 


Southmount Cable Limited 
1078 Upper Wellington Street 
Hamilton, Ontario L9A 3S6 


Attention: Don Campbell, President 


Ministry of Economic Development & Trade 
119 King Street West, 14th Floor 
Hamilton, Ontario L8P 4Y7 


Attention: Geoff Green 


Ministry of Natural Resources 
1 Stone Road West 
Guelph, Ontario N16 4Y2 


Attention: Craig Selby, District Manager 


Hamilton-Wentworth 

District School Board 
100 Main Street West 
Hamilton, Ontario L8N 3L1 
Eastmount Community Council 
Ms. Judy Colantino 
115 East 26th Street 


ci A Ontario ey 


Ministry of the Environment 
Environmental Assessment Branch 
250 Davisville Avenue, 5th Floor 
Toronto, Ontario M4S 1H2 


Attention: Pamela Hubbard 


Manager, Project Co-ordination 


Hamilton Region Conservation Authority 
838 Mineral Springs Road, P.O. Box 7099 
Ancaster, Ontario L9G 3L3 


Attention: Scott Konkle, Director 


Planning & Engineering 


Hamilton-Wentworth Catholic 
Separate School Board 

90 Mulberry Street, Box 2012 

Hamilton, Ontario L8N 3R9 


Attention: E. Gera, Manager 


Transportation, Planning & Statistics 
Hamilton-Wentworth Regional Police 


155 King William Street 
Hamilton, Ontario L8N 4C1 


Attention: Traffic Office 


Ministry of Citizenship, Culture & Recreation 
119 King Street West, 14th Floor 
Hamilton, Ontario L8P 4Y7 


Attention: Karen Daniels 


Bell Canada 
66 Bay Street South, 7th Floor 
Hamilton, Ontario L8N 3H2 


Attention: Pat Friend 


Union Gas 
360 Strathearne Avenue North 
Hamilton, Ontario L8N 3A5 


Attention: Alf Roth 


Eleanor Community Council 
Ms. Evelyn Principato 

15 Elmore Drive 

Hamilton, Ontario L8W 2B9 


THE CITY OF HAMILTON / REGIONAL MUNICIPALITY OF " HAMILTON-WENTWORTH 
UPPER WENTWORTH STREET CLASS ENVIRONMENTAL ASSESSMENT 


TYPE(S) OF INVOLVEMENT 


Please specify how you would like to be kept informed of this project: 


[] No further involvement necessary. 
Keep informed about the aes and status of the project, through minutes 
of external team meetings 


Active involvement in the assessment of the alternatives and/or discussions 
on this project. Willing to attend external team meeting 


Want to comment on the decisions made, however, do not need to participate in 
meetings 

(] Want to be notified of public information centres. 

C] Other (Please specify) 


ADDITIONAL INFORMATION 


Please list any projects that your agency is planning to carry out that may 
impact or be impacted by this project. 


: Mapping (please specify) eee Site Specific Reports 


|L)| technical Studies Studies Other (please specify) 
= 
social 


all canes 


ADDRESS: 


CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


NOTICE OF 
PUBLIC INFORMATION CENTRE 


RECONSTRUCTION OF 
UPPER WENTWORTH STREET FROM THE 
LINCOLN M. ALEXANDER PARKWAY 
TO RYMAL ROAD 


CLASS ENVIRONMENTAL ASSESSMENT 


The City of Hamilton/Region of Hamilton-Wentworth is Carrying out 
an environmental assessment for the reconstruction and widening of 
Upper Wentworth Street from the Lincoln M. Alexander Parkway 
(LINC) to Rymal Road 


The South Mountain Area Transportation Master Plan, currently 
being finalized, has recommended that Upper Wentworth Street be 
reconstructed and widened from two lanes to four lanes with a centre 
turning lane this year. Consequently, this Study has been initiated to 
complete the design and construction requirements following the 
process outlined in the Class Environmental Assessment for 
Municipal Road Projects document for Schedule “C” projects. 


You are invited to a Public Information Cenve at which the proposed 
improvements, including design options, will be presented: 


Date: Wednesday, March 1, 2000 
Time: 5:00 - 9:00 p.m. 
Location: Royal Canadian Legion 
Mount Hamilton Branch 163 
435 Limeridge Road East, Hamilton 
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wuame | ocation of Road Reconstruction 


Please plan to attend. Representatives from the City/Region will be 
available to explain the details of the proposed improvements and to 
answer your questions. If you require further information, please 
contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transportation, Operations and Environment Division 
Roads — Predesign and Special Projects 
77 James Street North, Suite 320 
Hamilton, Ontario L8R 2K3 
Telephone: (905) 546-4277 
Fax: (905) 546-2385 
Web Site: www hamilton-went.on.ca 


ARCHAEOLOGICAL ees ibe 
uae Phone (416) 966-1069 


t Fax (416) 966-9723 


March 22, 2000 


Mr. Raymond Smith. 
City of Hamilton and Regional Municipality of Hamilton-Wentworth = a atest 
Transportation, Operations and Environment Division a a ate a 
77 James Street North, Suite 320 nits 641 oA ee 
Hamilton, Ontario ie a 
L8R 2K3 | 


| : 
Dear Mr. Smith: | erate Sans Se ee es 


RE: Stage 1/2 Archaeological Assessment for the Reconstruction of Upper Wentworth 
Street, Class BA; City | of Puan Regional Municipality of Hamilton-Wentworth 
(OOHW-03) 


4 


Pursuant to your fax on March 8, 2000, we are pleased to submit a costing for the completion of 
an archaeological resource assessment of the reconstruction project indicated above.. Our 
fieldwork and reporting methodologies have been structured to meet all current archaeological 
survey and assessment standards, and to achieve the objectives of the project in a thorough and 
cost-effective manner. The cost for conducting this study will be $ 2,200.00. This cost is based 
on an estimate of the time required for our staff to undertake a windshield review of the study 
area and Stage 2 assessment of any areas requiring detailed field investigation. Given the nature 
of the work, we would suggest covering off the entire study route from the Linc to Rymal Road. 
You would thus not have to revisit this issue in the future. 


Our survey strategy for intensive field assessment of the property will incorporate the most 
current archaeological survey standards as recently defined by the Ministry of Citizenship, 
Culture and Recreation (MCzCR - Archaeological Assessment Technical Guidelines). 


Should the Stage 1/2 work result in the delineation of any significant archaeological resources, 
the report will make recommendations concerning test or mitigative excavation in order to secure 


development approvals. Otherwise, it will recommend to MCzCR that the Be be cleared of 
any further archaeological concern. 


Stage 1/2 Archaeological Assessment for the Reconstruction of Upper Wentworth Street Class EA Page 2 
OOOO ae BO 


We have appreciated this opportunity to submit our'costing. Should you require any further 
information, please do not hesitate to contact me at the address or telephone number indicated 
above. 

Sincerely, 

ARCHAEOLOGICAL SERVICES INC. 


ies) SUMED CL 


Ronald F. Williamson, PhD, RPA 
Chief Archaeologist 


RFW/im 


e 
Ministry of Citizenship, Ministere des Aftairas civiques, 
Culture and Recreation de la Culture et des Lolsirs 


Heritage & Libraries Branch 

Hentage Operations 

55 Centre Street, London, Ontario N6J 1T4 

(519) 675-7742; Fax: 675-7777 March 7, 2000 


To: Ray Smith, Environmental Planner 
City of Hamilton and Regional Municipality of Hamilton-Wentworth 
Transportation, Operations and Environment Division 
77 James Street North, Suite 320 
Hamilton, Ontario L8R 2K3 


RE: Class EA, Reconstruction of Upper Wentworth Street 


I have had a chance to review your letter and attachments of February 23rd. Based on the information 
provided, the project may encompass areas of archaeological potential. For example, there are two 
registered archaeological sites near Upper Wentworth Street, just north of Rymal Road. These sites 
may extend into the right-of way, or there may be other sites present that have not been discovered. 
While previous roadwork may negate some of the archaeological potential within the nght-of-way, 
it may not necessarily negate all concerns for archaeological resources. Years of work conducted by 
the Ministry of Transportation have demonstrated that, when road alignments have not been 
completely disturbed through servicing and/or grading, archaeological sites are discovered quite 
frequently within undisturbed sections of the right-of-way and sometimes even under the roadway. 


Accordingly, all planned for land impacts in the project area should be reviewed by a consultant 
archaeologist to determine the extent of archaeological potential, previous disturbances, and extent 
of previous archaeological investigations in the area. Once this is done, all areas of archaeological 
potential that have not been previously impacted or subjected to survey, should be archaeologically 
assessed. Any significant resources located dunng survey will need to have development impacts 
mitigated through avoidance or excavation prior to the initiation of construction. In addition, our 
Ministry will need to review the results of any archaeological assessment work, to ensure the 
fieldwork conducted, report generated and resource conservation recommendations provided meet 
heritage conservation and technical guideline standards. 


I trust that this information has been of assistance. Should you wish to discuss this further, please do 
not hesitate to contact me. 


Sincerely, 


Peter A. Timmins 
Hentage Planner 


City of Hamilton/ 
The Regional Municipality of Hamilton-Wentworth 


Transportation, Operations & Environment 
Roads Division 

77 James Street North, Suite 320 

Hamilton, Ontario L8R2K3 


Phone: (905) 546-2486 
Fax: (905) 546-2385 Email: cmurray@city.hamilton.on.ca 


Se 
File No. 60.36.02.2 
Att: C. Murray 
Tel: (905) 546-2486 
Fax: (905) 546-2385 


2000 May 3 

Archaeological Services Inc. 

662 Bathurst Street 

Toronto, Ontario 

MSS 2R3 

Att: Ron Williamson 

Re: Archaeological Investigations for Upper Wentworth 


Please proceed immediately with the archaeological investigations along Upper Wentworth as outlined in your 
letter as of March 17, 2000. 


If you have any questions please do not hesitate to contact me. 


Chris Murray, Acting acess 


Environmental Planning 
Transportation, Operations and Environment 
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Transportation, Operations and Environment 
Roads 


Memorandum 
TO: See Attached Distribution List YOUR FILE: 
OUR FILE: 60.36.10 
FROM: Ray Smith, M.C.I.P., R.P.P.7%\ ‘ PHONE: 3720 


Environmental Planner 
Predesign & Special Projects 


SUBJECT: Class Environmental Assessment DATE: February 22, 2000 
Reconstruction of Upper Wentworth St. 
from Lincoln M. Alexander Parkway 
(LINC) To Rymal Road 


The City of Hamilton/Region of Hamilton-Wentworth, Transportation, Operations and 
Environment Division (Roads Section) has initiated a Functional Plan Study to review 
improvements to Upper Wentworth Street (see attached map for Study location). Proposed 
improvements include road widening and road re-surfacing. 


This Study is being carried out as a Class Environmental Assessment for Municipal Road 
projects. In order to assist us in the selection of the preferred planning option, please indicate 
any concerns that your organization may have regarding this project. A response form is 
attached for your convenience. Comments will be kept on file for use during the Study and, 
unless otherwise requested, may be included in the resulting study documentation. 


We also wish to advise you that a Public Information meeting has been scheduled for 
March 1, 2000. The attached Notice provides the location, date and timing. We look forward 
to discussing our project with you and receiving your input. 


Should you have any questions or concerns regarding this project, please feel free to contact 
me at your convenience. 


rs:dt 
Att’d. 
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Lee Ann Coveyduck, General Manager 
Community Planning & Development Division 
Guy Paparella, Director, Land Development 
Community Planning & Development Division 
Peter Lampman, Acting Building Commissioner 
Community Planning & Development Division 
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Transportation, Operations & Environment Division 
Don Hull, Director of Transit (HSR) 
Transportation, Operations & Environment Division 
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"THE CITY OF HAMILTON 7 REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH - 
UPPER WENTWORTH STREET CLASS ENVIRONMENTAL ASSESSMENT 


TYPE(S) OF INVOLVEMENT 


Please specify how you would like to be kept informed of this project: 
a No further involvement necessary. 


Keep informed about the Reve and status of the project, through minutes 
of external team meetings 


U] Active involvement in the assessment of the alternatives and/or discussions 
on this project. Willing to attend external team meetings. 


Want to comment on the decisions made, however, do not need to participate in 


meetings. 
[] Want to be notified of public information centres. 


% Other (Please specify) 


ADDITIONAL INFORMATION 


Please list any projects that your agency is planning to carry out that may 
impact or be impacted by this project. 


Gy Mapping (please specify) el ore Site Specific Reports 
Giese bee Technical Serre oe Other (please specify) 


Physical —_| Cultural 
Biological | Economic 
sociat 
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AGENCY: 
ADDRESS: 


CITY OF HAMILTON / 
REGIONAL MUNICIPALITY 
OF HAMILTON-WENTWORTH 


NOTICE OF 
PUBLIC INFORMATION CENTRE 


RECONSTRUCTION OF 
UPPER WENTWORTH STREET FROM THE 
LINCOLN M. ALEXANDER PARKWAY 
TO RYMAL ROAD 


CLASS ENVIRONMENTAL ASSESSMENT 


The City of Hamitton/Region of Hamilton-Wentworth is Carrying out 
an environmental assessment for the reconstruction and widening of 
Upper Wentworth Steet from the Lincoln M. Alexander Parkway 
(LINC) to Rymal Road 


The South Mountain Area Transportation Master Plan, currently 
being finalized, has recommended that Upper Wentworth Street be 
reconstructed and widened from two lanes to four lanes with a cenue 
turning lane this year. Consequently, this Study has been initiated to 
complete the design and construction requirements following the 
Process outlined in the Class Environmental Assessment for 
Municipal Road Projects document for Schedule -C* projects. 


You are invited to a Public Information Centre at which the proposed 
improvements, including design options, will be presented: 


Date: Wednesday, March 1, 2000 
Time: 5:00 - 9:00 p.m. 
Location: Royal Canadian Legion 
Mount Hamilton Branch 163 
435 Limeridge Road East, Hamilton 


a] 
iby 
R 7) Oem PARKWAY =] 


WELLINGTON 


eaeee= |ocation of Road Reconstruction 


Please plan to attend. Representatives from the City/Region will be 
available to explain the details of the proposed improvements and to 
answer your questions. If you require further information, please 
contact: 


Gavin Norman, Project Manager 
or 
Ray Smith, Environmental Planner 
Transportation, Operations and Environment Division 
Roads - Predesign and Special Projects 
77 James Street North, Suite 320 
Hamilton, Ontario L8R 2K3 
Telephone: (905) 546-4277 
Fax: (905) 546-2385 
Web Site: www hamilton-went. on ca 


& 


COMMUNITY PLANNING & DEVELOPMENT (BUILDING) 


MEMORANDUM 
1G; Ray Smith, M.C.I.P., R.P.P. YOUR FILE: 60.36.10 
Environmental Planner 
Predesign and Special Projects 
Transportatation, Operations and Environment 
Roads Section 
FROM: Tom Redmond, P.Eng. OUR FILE: 00.4.17 
Acting Manager of Customer Services PHONE: 546-4652 
SUBJECT: Class Environmental Assessment DATE: March 2, 2000 


Reconstruction of Upper Wentworth Street 
From Lincoln M. Alexander Parkway 
(LINC) to Rymal Road 


Attached is the completed response form with respect to the above noted subject. 


Tom Redmond, P. Eng. 
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CITY OF HAMILTON / 
REGION OF HAMILTON-WENTWORTH 


Reconstruction of 


Upper Wentworth Street 
Lincoln M. Alexander Parkway to Rymal Road 


Information Package 
March 1, 2000 
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Introduction. The South Mountain Area Transportation Master planning process (nearing 
completion) is recommending that Upper Wentworth Street be widened from 2 to 4/5 lanes 
between the Lincoln M. Alexander Parkway (the ‘LINC') and Rymal Road beginning in 
2000. 


In that regard, the City of Hamilton/Regional Municipality of Hamilton-Wentworth is 
completing a Schedule 'C' Class Environmental Assessment for the reconstruction of Upper 
Wentworth Street between the LINC and Rymal Road. 


Purpose of the Open House. This Open House is being held to: 
¢ outline the planning process that is being followed for the project; 


* review the existing/future transportation problems and opportunities in the study 
corndor; 


e present information on the need for the project; 
e present alternative solutions that were considered and the preferred solution; 
e present alternative designs for the roadway; and 


e seek your input and understanding. 
Study Area 
| Linco] : 


# Va . 


WELLINGTON 
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Class Environmental Assessment (Class EA) Process. The City/Region is following the 
planning process specified in the document "Class Environmental Assessment for Municipal 
Road Projects" for this project. 

We are following the Provincially approved Class EA process because we want to: 

e ensure that you have the opportunity to be involved before decisions are made; 


e get an understanding of what the transportation needs and other issues are along Upper 
Wentworth Street south of the LINC; 


e based on the transportation needs, consider and compare different solutions and design 
alternatives; and 


e provide clear and complete documentation of the process that will lead to the selection 
of a recommended plan. 


Overview of Transportation Problems and Opportunities. As part of the South 
Mountain Area Transportation Master Plan Study a detailed travel demand and road 
condition analysis was undertaken. Results of the analysis showed: 


¢ a significant existing traffic congestion problem along both Upper Wellington Street and 
Upper Wentworth Street between Stone Church Road and the LINC; and 


e the condition of both roads ranges from poor to fair between Rymal Road and the LINC. 


Possible Solutions to the Problem. A range of possible solutions was considered to 
determine how each could address the traffic congestion and road condition problems as 
well as the effects of traffic growth expected in the area. The alternative solutions 
considered included: 


e Do Nothing 

e Expand Existing Transit Service 

e Limit or Manage Growth 

e Divert Traffic to Other Roads 

e Build a New Road Elsewhere 

e Expand and Upgrade Upper Wentworth Street 


Selecting the Preferred Solution. The following set of alternative solutions was screened 
for their ability to address: transportation needs, travel patterns, safety issues, transit 
potential, and changes in land-use. A summary of the results is described below. 


Expanding Transit was not considered to be an acceptable stand alone solution. Transit use 
along Upper Wentworth would need to double by next year and double again by 2021 in 
order to eliminate the need for additional lanes for auto users. This is unrealistic given the 
present level of demand for transit service and the pattern of land use development. 
However, an objective of Vision 2020 is to double transit use within the Region by 2020, 
therefore the expansion of transit would enhance any solution that is selected. 


Limiting or Managing Growth was not considered to be an acceptable solution. Because of 
the limited amount of developable land available, a change in land use to one that would 
generate less traffic would not reduce the overall travel demand such that the need for 
additional lane capacity for auto users along these roads would diminish. 


Diverting traffic to other roads was not considered to be an acceptable solution because: 

e of the out-of-the-way travel necessary to divert to other major roads; 

e route selection in this area tends to be dictated by the accessibility to adjacent land uses 
(e.g. Lime Ridge Mall, the LINC); and, 

e local trip infiltration through neighbourhoods would likely increase. 


Building New Roads was not preferred over the “Widen Existing Roads” solution. 
Additional lanes for auto users, transit and cyclists can be accommodated within the existing 
rights-of-way. In addition, most neighbourhoods have been fully developed and only minor 
infilling remains, thereby physically limiting the opportunities to develop new rights-of- 
way. 


Widen Existing Roads was identified as the best approach to addressing short and long term 
transportation network requirements for auto and transit users, cyclists and pedestrians. The 
existing Regional Road network was set to accommodate expansion of major arterials to 7 
lanes; and minor arterials to 5 lanes. As such, road expansion can be designed to 
incorporate enhancements for all users. 


Do Nothing was not preferred over the “Widen Existing Roads” solution because: 


e planned growth in the Region is expected to lead to unacceptable levels of congestion in 
the peak periods along both Upper Wellington and Upper Wentworth; 


e traffic congestion leads to driver frustration putting the safety of other drivers, cyclists 
and pedestrians at risk; 


e it would prevent effective transit service expansion, as per the goals of Vision 2020; and 


e overall is environmentally inferior to the “Widen Existing Roads” solution. 


Addressing Traffic Congestion. To resolve the existing traffic congestion problems, and 
to be able to accommodate future growth, either Upper Wellington or Upper Wentworth 
would need to be upgraded and widened from 2 lanes to 4 lanes. 


In order to choose the roadway that would “best” address this need with the least amount of 
environmental impact, a set of Guiding Principles for Roadway Planning was developed. 


Guiding Principles for Roadway Planning. The basic Guiding Principles identified were 
as follows: 


e Consider the widening of major arterial roads (36m ROW) over minor arterial roads 
(30m ROW). 


e Consider the widening of north-south arterial roads with access to the LINC and access 
to the escarpment crossings as a priority over roads without access to these facilities. 


e Consider the widening of arterial roads with limited access (both roadway and driveway) 
over arterial roads with unlimited access. 


e Consider the widening of arterial roads with predominantly commercial/industrial 
adjacent development over residential/institutional. 


e Puta priority on the upgrading of arterial road sections considered to be 
incomplete/inconsistent with adjacent sections of the same road if the road function is 
impaired by the inconsistency. 


e Consider existing safety problems as a priority for investigation and remediation in the 
short-term. 


¢ Consider a minor expansion of existing 2-lane arterial roads to 3 lanes (2-lanes with a 
centre turn lane) in corridors where traffic operations, safety, and accessibility would be 
improved. 


Determining the Preferred Roadway for Widening. The Guiding Principles were used to 
determine which of the two roadways (Upper Wellington vs. Upper Wentworth) would best 
address the need for additional lane capacity between Stone Church Road and the LINC and 
have the least environmental impacts. The conclusion was that Upper Wentworth Street 
would be the best choice for widening. The rationale is explained below. 

Compared to Upper Wellington, Upper Wentworth: 

e is a major arterial roadway with a 36m ROW 

e has reverse frontage residential development 

e has limited access (roads and driveways) 

e has aconnection to the LINC 


e is considered a major transit corridor 


e has key commercial and retail connections to the north 


Addressing Road Condition and Other Transportation Opportunities. Poor pavement 
condition from the LINC to Stone Church Road would be addressed as part of the widening 
and reconstruction to 4/5 lanes. However, the section south of Stone Church was also 
identified as having pavement in poor condition that would need addressing by way of road 
reconstruction. 


In addition to addressing transportation problems, the South Mountain Area Transportation 
Master Plan Study considered opportunities to enhance an existing situation if the 
opportunity avoided jeopardizing safety or roadway operations. 


On this basis, an opportunity presented itself to consider not just reconstructing Upper 
Wentworth south of Stone Church as a 2-lane road but to widen it to 4 lanes with turning 
lanes. An evaluation of the merits of this opportunity indicated that the widening would 
enhance the transportation system on the South Mountain. As such it was included as part 
of the South Mountain Transportation Master Plan. The rationale for the improvement is 
provided below. 


Rationale for Widening to 4 or 5 Lanes South of Stone Church Road. A 3-lane or 4/5- 
lane roadway would provide adequate capacity over the 20-year time frame and wouldn't be 
significantly different in terms of travel patterns. 


However, a 4/5-lane road would provide flexibility in the system if unforeseen changes in 
land use results in higher traffic volumes. More importantly, it would also provide long 
term flexibility in the timing of improvements on adjacent roads. 


Although there is no additional benefit for transit with a 4/5-lane section within the planning 
horizon, the corridor has been developed as a major north-south route for both autos and 
transit with its connection to the LINC, back-lotted residential development and limited side 
road access. 


Additional property would not be required for the 4/5-lane option and the difference in noise 
would not be noticeable. Concerns with pedestrian safety and community links can be 
addressed with special features incorporated into the road design. 


Design Options. Two basic options were identified: 


A. 5 Lanes (4 lanes with a centre lane) with either: 
i) a Continuous 2-Way Centre Left Turn Lane; 
or 
il) a Raised Median with Left Turn Lanes at all access points 
iD: 4 Lanes with Left Turn Lanes at Major Intersections 


For the section between Stone Church and the LINC only the 5-lane option was considered 
because short distances would make it unreasonable to narrow the roadway to 4 lanes in 
between major intersections. 


For both options an urban cross-section (curb and gutter) was selected over a rural cross- 
section (gravel shoulders and grassed ditches). In urban areas, curb and gutter is desirable 


because of lower maintenance costs, improved air quality (dust from gravel shoulders 
eliminated), and improved aesthetics. 


Options to widen the road to the east and west of its present location within the right-of-way 
were also considered. However, it was determined that there would be no advantage in 
doing so in terms of minimizing environmental impacts. 


Evaluation of Design Options. The 5-Lane option with a Raised Median is preferred over 
both the 5-Lane with Continuous 2-Way Left Turn Lane and the 4-Lane option because: 


e It offers additional vehicle capacity and collision reduction potential at a minor increase 
in cost. 


e It would provide better vehicle access to the residential areas. 
e The potential conflict between opposing left turning vehicles would be reduced. 


e Pedestrian refuge areas at key crossing locations along the median can be incorporated 
into the design. 


e Streetscaping can be incorporated into the design of the median to enhance the look of 
the road. 


Therefore a 5-Lane Upper Wentworth Street with a 
Raised Centre Median is the Technically Preferred Option. 


Appeal Process "Bump Up" Provision. The City/Region will file the Environmental 
Study Report (ESR) with the municipal clerk for a thirty (30) day public review period. 


If, after reviewing the ESR you have questions oz concerns about the recommendations 
being made for the reconstruction of Upper Wentworth Street, please follow this procedure: 


1. Contact the following City/Region staff to discuss your questions or concems: 


Chris Murray, Environmental Planner or Gavin Norman, Project Engineer 
Transportation, Operations and Environment 
Roads - Predesign and Special Projects 
320-77 James Street North 
Hamilton, Ontario L8R 2K3 
Telephone (905) 546-4277 Fax (905) 546-2385 


E-mail: cmurray@hamilton-went.on.ca or gnorman@hamilton-went.on.ca 


2. Arrange a meeting with the above staff if you have significant concems that may require a more 
detailed explanation. 


5. If you raise major concerns, the City/Region will attempt to negotiate a resolution of the issue. A 
mutually acceptable time period for this negotiation will be set. If, at the end of this time period the 
issue remains unresolved, you may make a request to the Minister of the Environment to require the 
City/Region to comply with Part II of the Environmental Assessment Act. This is called a Part I 
Order. The Minister will make one of the following decisions: 


e deny the request 


e refer the matter to mediation 


e require the City/Region to: 
¢ submit the ESR for government review and approval; or 
¢ complete an individual EA for government review and approval, or 


¢ prepare a Terms of Reference for preparation of an individual EA. 


If all concerns can be resolved within the thirty (30) day file period, the City/Region will 
have approval to proceed with construction. 


What Happens Next? After this Open House, we will: 

* use your comments and observations to confirm the Preferred Design Option; 

e document the planning process in an Environmental Study Report (ESR); 

e obtain Council approval and file the ESR for public review. 

e initiate construction from LINC to Stone Church in 2000 and from Stone Church to 
Rymal in 2001. 


The schedule of activities the City/Region will follow to complete the ESR and 
reconstruction of Upper Wentworth Street is described below. 


Schedule for Completion 


Heard Ra Al Min i Ml 


and Identify Technically 
Preferred Option 


Present Options and 
Rationale for the 

Technically Preferred 
Option to the Public 


Draft ESR / Submit to 
Council for Approval 


| Finalize and file ESR with 
| Clerk's Office for 30 day 
| public review 


Award Construction 
Contract 


Construct Project (July 
2000 through 2001) 
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Summary of Questionnaires 
Comment Sheets 
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Upper Wentworth Street Reconstruction 
From Lincoln Alexander Parkway to Rymal Road 
Summary of Questionnaire 
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Number of n/a's 
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Do you have any other 
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total Respondents sheets 


Number on Register for 
Information Centre/Mailing List 37 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 

77 James Street North, Suite 320 Facsimile: (905) 546-2385 

Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
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Reconstruction of Upper Wentworth Street 


Thanks very much for your letter. Currently the City/Region is undertaking a number of annual roadway 
budget programmes that address the need to improve the Regional Road system. The programmes 
include pavement rehabilitation, pavement resurfacing, streetscaping, road maintenance, minor 
construction, bridge and culvert repair etc. : 


A measurement for the effectiveness of these programmes is the pavement condition rating. The effect of 
these programmes over the past 15 years has been to raise the ranking level of the overall Regional Road 
system pavement condition rating from 68 (fair) to 74 (good). In terms of dollars it is worth noting that ata 
level of 68, the road system required the spending of $250,000,000 in ten years just to maintain the level 
of road condition at 68. 


Further, the improved pavement condition rating has reduced the ten year budget required to maintain the 
74 rating to $170,000,000 (the better the overall road condition is, the easier and cheaper it is to maintain 
the road system). Overall, we think these programmes have done a good job in spending tax dollars 
effectively. 


However, as you stated, we do have many roads that need upgrading, especially on the South Mountain. 
To address the needs in the South Mountain Area we have just completed a study that outlines the 
"where, what, how and when" of road improvements for the next 20 years. The following is a list of the 
roads you noted that need improvement that we currently have identified in our Capital Budget. 


1) | Stone Church Road, between Upper Paradise Road and Upper Wellington Street 
Reconstruct to 3 lanes between Garth Street and Upper Wellington Street in 2002-2003. 


2) | Upper Gage Avenue, between Stone Church Road and Rymal Road 
Reconstruct to 3 lanes in 2001. 


3) | Rymal Road between West 5th Street and Upper Wellington Street 
Reconstruct to 5 lanes from West 5th Street to Upper James in 2004/5; Widen to 3 lanes and 
resurface from Springside Drive to Upper Gage Avenue in 2000. 
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4) | Upper Sherman Avenue, between Stone Church Road and Rymal Road 
Resurface in 2003. 


5) Part of the Kenilworth Access 
Resurface in 2004. 


6) Part of the Sherman Access ramps that connect to the Kenilworth Access at the bottom. 
Resurface in 2004-2005. 


7) Upper Wellington Street, between Concession Street and Fennell Avenue 
Resurface in 2002. 


8) | Upper Wentworth Street, between Fennell Avenue and Mohawk Road 
Resurface in 2002. 


9) Most of Mohawk Road 
e Resurface Upper Ottawa Street to Upper Kenilworth Avenue in 2000. 
e Widen to 5 lanes and resurface from Upper James Street to Upper Wellington Street by 2011. 


10) | Upper Paradise Road, between Stone Church Road and Rymal Road 
Reconstruct to 3 lanes in 2001; possible interim improvements in 2000. 


11) | Garth Street, between Stone Church Road and Rymal Road 
Reconstruct to 2 or 3 lanes by 2011. 


12) Several parts of Upper James Street 
e Resurface Mohawk Road to Fennell Avenue in 2000. 
e Widen to 5 lanes and resurface from Linc to Stone Church in 2001. 


13) | The Garth Street mountain access 
Resurface in 2005. 


14) Fennell Avenue, between Upper James Street and Garth Street 
Not currently programmed. 


If you require any additional information, please do not hesitate to contact our office. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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Norman, Gavin 


From: andrew S@aMEF [pioneer@sprint.ca] 
Sent: March 22, 2000 8:31 AM 

To: gnorman@city.hamilton.on.ca 
Subject: road construction in the city 


Follow Up Flag: Follow up 
Flag Status: Flagged 


To Whom It May Concern: March 22, 2000 


Hello my name is Andrew Saat. | am sending you this letter in regards to the awfull roads in this city. | have 
been driving for 8 years now and in | feel that the roads in this city are getting worse every year. It is in my 
opinion that there is less road reconstruction going on now then in previous years.| feel that the roads need to 
be kept in better repair then what they are like now. | have been to other cities in the province and | find that 
Hamilton has some of the worst roads. Driving on the mountain roads is awfull. | sometimes have to go out of 
my way to find a decent road just to avoid one the feels like a roller coaster. | think that our tax dollars can be 
used a little bit better. If either the provincial or federal governments have any part of road reconstruction 
please forward this letter to them. Something must be done. Our roads are getting unsafe to drive on. | am 
enclosing a large list of roads that | drive on almost every day that need some immediate attention. | would like 
to know if and when they are going to be repaired. 

The list is as follows: 

1)Stonechurch,between Upper Paradise and Upper Wellington 
2)Upper Gage, between Stonechurch and Rymal road 
3)Rymal Road Between west 5th and Upper Wellington 
4)Upper Sherman,between Stonechurch and Rymal 
5)Part of the Kenilworth Access 
6)part of the Sherman Access ramps that connect to the Keniworth access at the bottom. 
7)Upper Wellington, between Concession and Fennel Ave. 
8)Upper Wentworth, between Fennel Ave. and Mohawk Rd. 
9)Most of Mohawk Road 
10)Upper Paradise, between Stonechurch and Rymal 
11)Garth Street, between Stonechurch and Rymal 
12)Several parts of Upper James Street 
13)The Garth Street mountain access 
14)Fennel Ave., between Upper James and Garth Street 


Well that is it for now. | just have one more thing to add. | know the Red Hill Expressway should be finished, 
but why would you put all that money into building a new road when the roads we have now are not even 
beeing kept up to standards? Just something for you to think about. 

Thank -You for your time.It would be greatly appreciated if you responded to this letter. 


Thank-You Again Hope To Hear From You Soon 


Click here for Free Video!! 
http://www.gohip.com/freevideo/ 


03/05/00 
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Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement would solve the problem of traffic congestion and poor pavement 
on Upper Wentworth Street. 


The City/Region would like to respond to your concerns: 


Traffic Signal at Emperor: In response to a number of concerns regarding the need for traffic signals at 
Emperor Avenue, the City of Hamilton Traffic Department has undertaken a Signal Warrant Analysis. The 
Signal Warrant Analysis ‘akes into consideration traffic volumes, delay to traffic and accident experience. 


Like the analysis undertaken previously for this intersection, the minimum warrants have not been met. In 
that traffic signals are only implemented for traffic control we also investigated the warrant for a Pedestrian 
Priority Signal, but the warrants for this type of control have not been met either. 


Currently, the City employs a school crossing guard at this location to facilitate the safe movement of 
children through the intersection. This type of control is effective and will be continued until conditions 
change such that traffic signals or a pedestrian priority signal is warranted. 


Noise: Existing noise levels were calculated to be in the range of 57.5-59.5 dBA in the backyards of 
homes on your street using the Ministry of Environment's (MOE) traffic noise model. The widening of 
Upper Wentworth Street will result in a traffic noise increase of approximately 1 dB after construction and 
up to 4 dBA in the long term (20 years). 


Typically, changes in noise levels of 2-3 dB are just perceptible to the average person, therefore the 
change in noise levels that will result with the road widening is not considered to be significant. As per 
MOE guidelines, the Region typically would investigate mitigation of traffic noise increases (e.g. noise 
walls) when the increase is greater than 5 dB. 
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We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes ro No TJ Don't [ 
Wentworth Street? Know 
2. Will the proposed improvements solve the problems of Yes im No Don't [J 
traffic congestion and pavement condition on Upper ated 
Wentworth Street? ‘ting 
3. Are there other transportation issues that have not Yes uA No Don't [J 
been addressed? eS) Know 
(z= 
4. Do you have any other specific concems with the Yes yr No [J ee ea 
now 


proposed improvements that the City/Region should 
be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


(STE REECTION AT: Emp ore (VU. VEVTWSIRTH 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


oe 


Name and Address: 3 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during iis Study and may include 


them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


In regard to concerns about trees and shrubs along the roadside, landscaping will be included as part of 
the Recommended Plan for Upper Wentworth Street. The landscaping plan will be developed during the 
detail design phase of the project following this study with an effort to improve the streetscape aesthetics 
and minimize maintenance requirements. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 


gn:dt 


UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT 


SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 


finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper 
Wentworth Street? 


2. Will the proposed improvements solve the problems of 
traffic congestion and pavement condition on Upper 
Wentworth Street? 


3. Are there other transportation issues that have not 
been addressed? 


4. Do you have any other specific concems with the 
proposed improvements that the City/Region should 
De aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 


| City of Hamilton/Regional Municipality of Hamilton-Wentworth 


320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


| 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain 


your comments on file for use during this Study and may include 


ce in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement would solve the problem of traffic congestion and poor pavement 
on Upper Wentworth Street. 


In regard to concerns about trees and shrubs along the roadside, landscaping will be included as part of 
the Recommended Plan for Upper Wentworth Street. The landscaping plan will be developed during the 
detail design phase of the project following this study with an effort to improve the streetscape aesthetics 
and minimize maintenance requirements. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting tne 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes en No Don't [7 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes Sih No [J Don't Tj 
traffic congestion and pavement condition on Upper iced 
Wentworth Street? 

3. Are there other transportation issues that have not yes) No as Don't 
been addressed? Know 

4. Do you have any other specific concerns with the Yes mf No [J Don't [J 
proposed improvements that the City/Region should Know: 


be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during wis Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


Yi~ 


eget by p23 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


In regard to concerns about trees and shrubs along the roadside, landscaping will be included as part of 
the Recommended Plan for Upper Wentworth Street. The landscaping plan will be developed during the 
detail design phase of the project following this study with an effort to improve the streetscape aesthetics 
and minimize maintenance requirements. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper vee Xf No [C] Don't ( 
Wentworth Street? Know 
2. Will the proposed improvements solve the problems of Yes No [J Don’t [J 
| traffic congestion and pavement condition on Upper aoe 
Wentworth Street? 
3. Are there other transportation issues that have not Yes [) No yal Don’t 
| been addressed? Know 
4. Do you have any other specific concems with the Yes a No [J Don't CT] 
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proposed improvements that the City/Region should 
| be aware of? Please explain below. 
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Ray Smith, Environmental Planner 

| City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


5 and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
. in Study documentation. With the exception of personal information, all comments received will become part c* the public record. 
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Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. ; 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


The existing raised median islands along Upper Wentworth Street in the vicinity of the Linc interchange 
were placed according to a policy approved by Regional Council on March 6, 1990 (Report 2-90) that 
prevents access within 110m of an expressway ramp terminal intersection. 


Subsequently, in 1992 City Council approved a zoning change to allow access off of Upper Wentworth 
Street for your townhouse development. Although the entrance is within 85m of the ramp terminals, the 
Region's Roads Department compromised the access policy to allow for right-in/right-out traffic. Full 
access wasn't granted because it would adversely affect the safety and traffic operations near the ramp 
terminals. The developer of the property agreed to this condition as part of the Development Agreement 
and this information is registered on title for each property. 


In that the island was placed to prevent an unsafe condition, we are not prepared to make modifications to 
the existing access. If traffic laws are disobeyed with respect to vehicles entering/exiting your driveway, 
creating an unsafe condition, then it is a police enforcement issue. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 
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At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
. TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET | 
The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane vol 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 

Please consider the following questions and provide your responses. Your comments are important to us / 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes = No T beak 0 | 
Wentworth Street? rat 

2. Will the proposed improvements solve the problems of Yes ae Noa] Don't [7 | 
traffic congestion and pavement condition on Upper enews 
Wentworth Street? 

3. Are there other transportation issues that have not Yes [) No of Don’t [J | 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner | 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 

320-77 James Street North, Hamilton, Ontario L8R 2K3 

E-mail: rsmith@hamilton-went.on.ca | 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may incluc, 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


73 oe 


CiTY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


We would like to respond to your concerns: 


Noise levels due to road traffic. Traffic noise will increase as a result of the widening of Upper 
Wentworth Street. However, the increase will be in the order of approximately 1-2 dB in the backyards 
of the units whose front doors face the street. Typically, changes in noise levels of 2-3 dB are just 
perceptible to the average person, therefore the change in noise levels that will result with the road 
widening is not considered to be significant. As per Ministry of Environment guidelines, the Region 
typically would investigate mitigation of traffic noise increases when the increase is greater than 5 dB. 


Air Pollution. Projects such as this that address traffic congestion problems do not normally result in 
significant changes to overall vehicle emissions because any increase in emissions due to traffic 
increases is offset by lower emissions resulting from better traffic flow and less congestion. In 
addition, the upgrading of this road to include curb and gutter will eliminate the dust caused by 
vehicles, such as buses, pulling off onto the shoulder. 


Access to 1146-66 Upper Wentworth Street. The existing raised median islands along Upper 
Wentworth Street in the vicinity of the Linc interchange were placed according to a policy approved by 
Regional Council on March 6, 1990 (Report 2-90) that prevents access within 110m of an expressway 
ramp terminal intersection. 
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Subsequently, in 1992 City Council approved a zoning change to allow access off of Upper Wentworth 
Street for your townhouse development. Although the entrance is within 85 m of the ramp terminals, the 
Region's Roads Department compromised the access policy to allow for right-in/right-out traffic. Full 
access wasn't granted because it would adversely affect the safety and traffic operations near the ramp 
terminals. The developer of the property agreed to this condition as part of the Development Agreement 
and this information is registered on title for each property. 


In that the island was placed to prevent an unsafe condition, we are not prepared to make modifications to 
the existing access. If traffic laws are disobeyed with respect to vehicles entering/exiting your driveway, 
creating an unsafe condition, then it is a police enforcement issue. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


| COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes [ No me Don't [7] 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes [J No or Don't 
traffic congestion and pavement condition on Upper oe 
Wentworth Street? 

3. Are there other transportation issues that have not Yes po No [] Don't 

| been addressed? Know 

4. Do you have any other specific concems with the Yes Me No [J Don’t 


proposed improvements that the City/Region shouid Know 
| be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


| Ray Smith, Environmental Planner 


er and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
- in Study documentation. With the exception of personal information, all comments received will become part co: the public record. 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


The existing raised median islands along Upper Wentworth Street in the vicinity of the Linc interchange 
were placed according to a policy approved by Regional Council on March 6, 1990 (Report 2-90) that 
prevents access within 110m of an expressway ramp terminal intersection. 


Subsequently, in 1992 City Council approved a zoning change to allow access off of Upper Wentworth 
Street for your townhouse development. Although the entrance is within 85 m of the ramp terminals, the 
Region's Roads Department compromised the access policy to allow jor right-in/right-out traffic. Full 
access wasn't granted because it would adversely affect the safety and traffic operations near the ramp 
terminals. The developer of the property agreed to this condition as part of the Development Agreement 
and this information is registered on title for each property. 


In that the island was placed to prevent an unsafe condition, we are not prepared to make modifications to 
the existing access. If traffic laws are disobeyed with respect to vehicles entering/exiting your driveway, 
creating an unsafe condition, then it is a police enforcement issue. 


There are situations where driveway access is closer than 110m to a ramp terminal (e.g. Upper James 
Street). However, these driveways pre-existed the expressway and therefore it was necessary to maintain 


those access points. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


N. Stanojevic -2- 2000 April 25 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


| COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


‘Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes 


No oO Don’t ae 
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Wentworth Street? now 
2. Will the proposed improvements solve the problems of Yes Zin No [J at Gl 

traffic congestion and pavement condition on Upper sd 

Wentworth Street? 
3. Are there other transportation issues that have not Yes rm No nee me 
| been addressed? now 
4. Do you have any other specific concerns with the Yes mW No [J Don’t [J 

proposed improvements that the City/Region should oe 
| be aware of? Please explain below. 
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Piast leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


| Ray Smith, Environmental Planner 


a and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
4 in Study documentation. With the exception of personal information, all comments received will become part c. the public record. 


ee 
Hei ce 


Ty lye 


Cee ee ee Fone ee a SLAG. 


La 
OD VU fle Of N26 -N66 Off tee 

by Zane = ES OO Pg25= 
Are —~ ~ ee ee, 
Bee Rie 22 ee ee | 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


We have responded to your concerns below as you presented them in your e-mail. 


Access to 1146-66 Upper Wentworth Street: The existing raised median islands along Upper 
Wentworth Street in the vicinity of the Linc interchange were placed according to a policy approved by 
Regional Council on March 6, 1990 (Report 2-90) that prevents access within 110m of an expressway 
ramp terminal intersection. 


Subsequently, in 1992 City Council approved a zoning change to allow access off of Upper Wentworth 
Street to the townhouse development north of you. Although the entrance is within 85m of the ramp 
terminals, the Region's Roads Department compromised the access policy to allow for right-in/right-out 
traffic. Full access wasn't granted because it would adversely affect the safety and traffic operations near 
the ramp terminals. The developer of the property agreed to this condition as part of the Development 
Agreement and this information is registered on title for each property. 


In that the island was placed to prevent an unsafe condition, we are not prepared to make modifications to 
the existing access. If traffic laws are disobeyed with respect to vehicles entering/exiting the driveway to 
1146-66 Upper Wentworth Street, creating an unsafe condition, then it is a police enforcement issue. 


Raised median over the Linc (south bound traffic that has missed a turn): While we cannot prevent 
this from happening we will forward your concern to our Traffic Department to investigate the placing of 
additional information signage. 


Mr. M. Dunham aoe 2000 April 25 


Value of homes and taxes. One of the Region's mandates, as per the Regional Official Plan (OP), is to 
operate and maintain an arterial road system "...to carry relatively high volumes of long distance traffic 
within, between or through Area Municipalities..." and" ...to support the land use strategy defined by this 
Plan". The purpose of the Official Plan is to "...direct and guide Regional, Area Municipal, private and 
public decisions, and actions, in a logical manner...". In the OP, Upper Wentworth Street is identified as a 
major arterial roadway with a 36m right-of-way. In that regard, the Plan is clear as to how roads like Upper 
Wentworth Street will function as part of the Regional Road network. 


It is not possible to estimate the change in value to homes in areas such as this because people make 
choices about residence location from different perspectives. However, it can be said that the 
developments along Upper Wentworth, such as yours, occurred with the knowledge that, as an arterial 
road, the street would be widened at some point in the future (originally thought to be 7 lanes) to support 
the growth in population. 


Access during construction: Two lanes of traffic (one lane in each direction) will be maintained during 
construction. While there may be periods of time that specific operations may restrict access, you will be 
notified in advance and other arrangements will be made if required. This approach is typical of most 
reconstruction projects. 


Already high noise levels due to road traffic: Traffic noise will increase as a result of the widening of 
Upper Wentworth Street. The increase will be approximately 1 dB after construction and up to 4 dB in the 
long term (20 years) in your backyard where existing noise levels were calculated to be approximately 
46dBA using the Ministry of Environment's (MOE) STAMSON computer model. This level is well within 
the Provincial objective of 55 dBA for outdoor living areas. 


Typically, changes in noise levels of 2-3 dB are just perceptible to the average person, therefore the 
change in noise levels that will result with the road widening is not considered to be significant. As per 
MOE guidelines, the Region typically would investigate mitigation of traffic noise increases when the 
increase is greater than 5 dB. 


With regard to indoor noise levels, the builder would have prepared design specifications that would 
address indoor noise levels resulting from traffic noise in accordance with the site's Development 
Agreement. Typically, this could include double-glazed or triple-glazed windows. The specifications would 
have to meet MOE's criteria for indoor noise levels found in document LU-131 "Noise Assessment 
Criteria in Land Use Planning." 


To discuss matters pertaining to the Development Agreement, contact Mr. Phil Strong, Land Development 
Technologist in Community Planning & Development at 546-2435. For MOE's noise level criteria, contact 
Mr. Victor Schroter at the Ministry of Environment at (416) 314-8327. You could also try their website 
(http://www.ene.gov.on.ca/) to download/obtain available publications. 


Cross walk to the park: The design of Upper Wentworth Street is incorporating pedestrian crossing 
areas at specific locations where the crossing can be implemented, otherwise pedestrian crossing areas 
are limited to intersections at South Park/Pescara and Emperor. In that a raised median is not feasible at 
your location the safest pedestrian crossing location is at the South Park/Pescara intersection. 


Mr. M. Dunham -3- 2000 April 25 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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Norman, Gavin 


From: Marc W. Dunham [marc.dunham@sympatico.ca] 

Sent: March 3, 2000 11:46 PM 

To: rsmith@hamilton-went.on.ca; gnorman@hamilton-went.on.ca; cmurray@hamilton-went.on.ca 
Subject: Reconstruction of Upper Wentworth Street 

Attention: Gavin Norman, P. Eng 


Project Engineer 


Ray Smith 
Environmental Planner 


Chris Murray 
Environmental Planner 


Subject: Reconstruction of Upper Wentworth Street as per Public Information Centre March 1, 2000. 


Design Options. "Therefore a 5-Lane Upper Wentworth Street with a Raised Centre Median is the Technically 
Preferred Option." 


According to the map that was presented at the information centre, the raised median would not extend the entire 
length of Upper Wentworth Street. Said raised medians would only be placed in areas of importance. These medians 
would have no impediment on us making a left turn from our accesses to Upper Wentworth Street. 

Townhouses to the south west of the Linc presently have a raised median in front of their access to Upper Wentworth 
Street. This raised median restricts those residents from access to north bound Upper Wentworth Street. When 
representatives at the information centre were presented with this concern, their response was that it was the 
contractor's obligation to inform the residents in those townhouses about their access. Furthermore, the 
representatives said that they have heard from residents of the townhouses who have said that they did not find out 
about the access until it was time to sign on the dotted line and by that time it was too late. At present, residents of 
these townhouses are either, driving across the sidewalk and grass to get to the next available access south of their 
location to get north bound access. They are driving out of their access to the next access south of their location to 
get north bound access by turning around in that access. They are driving out of their access to the end of the raised 
median and making a U-turn. Are these situations acceptable and or safe to you? 

Due to the raised median already in place on Upper Wentworth Street over the Linc, south bound traffic that has 
missed a turn north of the Linc can not make a turn around until the first available access south of the Linc that will 
allow for a left turn. That access is the access in which we reside. My question to you is, who is responsible for the 
maintenance of the mutual road to which this extra traffic has been added, not to mention the aforementioned extra 
traffic of the townhouses. In addition to road damage, there is damage to property from said traffic turning around in 
residents driveways and driving on grass and gardens. 


Other Concerns; 


What will all of these changes do to the values of our homes? 

How will these changes affect our taxes, will they go down? 

How will access to our homes be affected during reconstruction? 

What is being done to reduce the already high noise levels due to road traffic? When this question was presented to 
the representatives, their response was that it was mandated by the City that contractors building these townhouses 
build them with front footage to elevate this problem. The City also mandated that the townhouses be constructed in a 
fashion that would reduce internal noise levels. In my opinion the internal and external noise levels are already high. 
When the representatives were presented with this problem they said it was the contractors responsibility. | asked the 
representatives if it was not the City's responsibility to ensure that the contractors had met the City's mandates. The 
representatives said that the site plans would dictate what the City's mandates were and whether those mandates 
were met. How would | get a hold of those site plans? | also asked what would be considered acceptable internal and 
external noise levels. The response was | believe to get in touch with the Ministry of Environment. Could you confirm 
as to whether this is the correct course of action? | also mentioned that the backyards ©- --smes have 2 tinh level 
of noise due to sound bouncing off of the brick walis and the representative agreed. Now you want to increase traffic 
volume and traffic noise. Did the City's mandates allow for the extra traffic and noise? There are to be sound barrier 


walls at some locations along the reconstruction route, but not in front of the townhouses. Alll of the townhouses have 
master bedrooms facing the road and are subject to the increased noise levels. 


Instead of having to cross two lanes of busy traffic, we will have to cross five lanes of busy traffic. Can cross walks be 
incorporated so as residents of the townhouses may cross to the park? 


| would like these concerns show as record some of the problems and concerns that | as a resident directly affected by the 


Proposed reconstruction have. | would think that other residents directly affected by the proposed reconstruction would 
also have these concerns. 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement would solve the problem of traffic congestion and poor pavement 
on Upper Wentworth Street. 


In response to a number of concerns regarding the need for traffic signals at Emperor Avenue, the City of 
Hamilton Traffic Department has undertaken a Signal Warrant Analysis. The Signal Warrant Analysis 
takes into consideration traffic volumes, delay to traffic and accident experience. 


Like the analysis undertaken previously for this intersection, the minimum warrants have not been met. In 
that traffic signals are only implemented for traffic control we also investigated the warrant for a Pedestrian 
Priority Signal, but the warrants for this type of control have not been met either. 


Currently, the City employs a school crossing guard at this location to facilitate the safe movement of 
children through the intersection. This type of control is effective and will be continued until conditions 
changes such that traffic signals or a pedestrian priority signal is warranted. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


Mr. and Mrs. G. Culley ; -2- 2000 April 25 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes eye No [J Don't [J 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes ae No [J Don't [7 
traffic congestion and pavement condition on Upper npee 
Wentworth Street? 

3. Are there other transportation issues that have not Yes [J No =a Don’t [J 
been addressed? Know 

4. Do you have any other specific concems with the Yes eee No Don’t [J 
proposed improvements that the City/Region should Know ; 


be aware of? Please explain below. 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


In response to a number of concerns regarding the need for traffic signals at Emperor Avenue, the City of 
Hamilton Traffic Department has undertaken a Signal Warrant Analysis. The Signal Warrant Analysis 
takes into consideration traffic volumes, delay to traffic and accident experience. 


Like the analysis undertaken previously for this intersection, the minimum warrants have not been met. In 
that traffic signals are only implemented for traffic control we also investigated the warrant for a Pedestrian 
Priority Signal, but the warrants for this type of control have not been met either. 


Currently, the City employs a school crossing guard at this location to facilitate the safe movement of 
children through the intersection. This type of control is effective and will be continued until conditions 
changes such that traffic signals or a pedestrian priority signal is warranted. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


Mr. D. Hood -2- 2000 April 25 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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is Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
ection with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


lease consider the following questions and provide your responses. Your comments are important to us in 
inalizing the improvements for Upper Wentworth. 
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Pe leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


| Ray Smith, Environmental Planner 


= and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
Hig in Study documentation. With the exception of personal information, all comments received will become pat of the public record. 
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HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
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Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


The City/Region would like to respond to your concerns: 


e Landscaping: Landscaping will be included as part of the Recommended Plan for Upper Wentworth 
Street. The landscaping plan will be developed during the detail design phase of the project following 
this study with an effort to improve the streetscape aesthetics and minimize maintenance 
requirements. Median plantings south of Limeridge Mall have not been successful largely because 
they are not linked to a water/sprinkler system. As such, the City/Region intends to pave the medians 
with coloured/patterned concrete at this location. 


e Pedestrian Environment: The City/Region is looking at ways of making the Upper Wentworth Street 
corridor more pedestrian friendly. In addition to landscaping, the recommended design may include 
designated pedestrian-crossing locations incorporated into the raised median. 


e Bus Shelters: The HSR considers bus shelters at bus stops where they will be of the most benefit to 
boarding customers. Bus stop activity, current/future land use, exposure to weather, amount of 
available right of way, requests from customers etc. are reviewed to produce a list of candidate shelter 
sites. Sites are ranked using a warrant and a recommended list is brought before Council for their 
review. Actual installation of shelters is dependent on available funding. 


J. & H. Seele -2- 2000 April 25 


e Bus Bays: The HSR and other transit agencies tend to shy away from bus bays at most stops on 
arterial roads. As auto volumes increase, use of a bay can make it difficult to merge back into traffic 
during peak time periods. This can create a need for additional route running time, which can increase 
transit operating costs. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes at Noo TT] oe oO 
Wentworth Street? now 

2. Will the proposed improvements solve the problems of Ves (in| Now at ves = 
traffic congestion and pavement condition on Upper noe 
Wentworth Street? 

3. Are there other transportation issues that have not Yes [J No [] Don’t a 
been addressed? Know 

4. Do you have any other specific concems with the Yes a No [J Don’t 
proposed improvements that the City/Region should Ses : 


be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


ante a A eee a 
8 

_— A ee ere 
ci teas ee 


UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 


TO RYMAL ROAD 


CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 
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Do you agree with the proposal to widen Upper Yes rey 
Wentworth Street? 
Will the proposed improvements solve the problems of Yes cy 


traffic congestion and pavement condition on Upper 
Wentworth Street? 


Are there other transportation issues that have not Yes [ 
been addressed? 


Do you have any other specific concerns with the Yes 
proposed improvements that the City/Region should 
be aware of? Please explain below. 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 


E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


The City/Region would like to respond to your concerns: 


Bus Shelters: The HSR considers bus shelters at bus stops where they will be of the most benefit to 
boarding customers. Bus stop activity, current/future land use, exposure to weather, amount of available 
right of way, requests from customers etc. are reviewed to produce a list of candidate shelter sites. Sites 
are ranked using a warrant and a recommended list is brought before Council for their review. Actual 
installation of shelters is dependent on available funding. 


Bus Bays: The HSR and other transit agencies tend to shy away from bus bays at most stops on arterial 
roads. As auto volumes increase, use of a bay can make it difficult to merge back into traffic during peak 
time periods. This can create a need for additional route running time, which can increase transit 
operating costs. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


Ms. K. Seele -2- 2000 April 25 


A Notice of Completion will be mailed to you and advertised in local papers. The Notice will initiate a 
formal 30-day public review period during which you will have the opportunity to review and provide 
comments on the ESR. This will be your last opportunity to provide input into the planning process for this 
project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 
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1. Do you agree with the proposal to widen Upper Yes No [J Don’t 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes cat oO 
now 


traffic congestion and pavement condition on Upper 
Wentworth Street? 


3. Are there other transportation issues that have not Yes 
been addressed? 


No oO Don't oO 


Know 


aL 
: 


4. Do you have any other specific concems with the Yes No Dont trae 
proposed improvements that the City/Region should Know 


ale = mlain Bale. 
Se aware of? Please expialn OeiOw. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith. Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and ma y include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement would solve the problem of traffic congestion and poor pavement 
on Upper Wentworth Street. 


In regard to your concern with potholes and mud at bus Stops, the Recommended Plan for Upper 
Wentworth Street will include concrete curb and gutter for the length of the project. This will eliminate 
potholes and reduce the amount of dust that buses currently generate when they pull off onto the 
shoulder. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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| UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
| TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


| City of Hamilton/Regional Municipality of Hamilton-Wentworth 


| COMMENT SHEET 


me Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
ection with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


lease consider the following questions and provide your responses. Your comments are important to us in 


inalizing the improvements for Upper Wentworth. 

1. Do you agree with the proposal to widen Upper Yes aa Nowe rr] Don't [J 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of sae! il No [J Don’t Co 
traffic congestion and pavement condition on Upper Know 
Wentworth Street? 

3. Are there other transportation issues that have not Yes No [J Don’t [I~ 

| been addressed? Know 

4. Do you have any other specific concems with the esr fel is ue weet O 

Ww 


proposed improvements that the City/Region should 
be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room_on reverse) 
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ipioaze leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


ess and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
ee in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes ‘et NO. {F] Don’t [9 
Wentworth Street? Know 
At 
2. Will the proposed improvements solve the problems of Yes Df No Don’t [J 
traffic congestion and pavement condition on Upper oe 


Wentworth Street? 


3. Are there other transportation issues that have not Yes [J No [TJ Don’t pi6 
been addressed? Know 

4. Do you have any other specific concerns with the Yes [) No Don't 
proposed improvements that the City/Region should Know 


be aware of? Please explain below. | 


OTHER COMMENTS (please print): | 
(additional room on reverse) 
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Please leave your completed Comment Sheet in th rop box provided or mail (before March 15, 2000) to: | 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Ray Smith, Environmental Planner | 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. | 
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CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. . 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


The City/Region would like to respond to your concerns: 


Medians/Trees: Landscaping will be included as part of the Recommended Plan for Upper Wentworth 
Street. The landscaping plan will be developed during the detail design phase of the project following this 
study with an effort to improve the streetscape aesthetics and minimize maintenance requirements. 


Truck Traffic: Upper Wentworth Street is a designated route for heavy truck traffic. Other designated 
north-south routes on the Mountain include Upper James Street, Upper Gage Avenue and Upper Ottawa 
Street. 


Road Design/Bus Stops: The Recommended Plan for Upper Wentworth Street will include concrete 
curb and gutter for the length of the project. This will eliminate potholes and reduce the amount of dust 
that buses currently generate when they pull off onto the shoulder. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region wi!’ seek Provincial 
approval with the intention to begin construction this summer. 


Mr. and Mrs. Scandlan -2- 2000 April 25 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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| COMMENT SHEET 


|The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


/1. Do you agree with the proposal to widen Upper Yes J No [J Don’t 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes [7] No Don't 
traffic congestion and pavement condition on Upper pane 
Wentworth Street? 

3.) Are there other transportation issues that have not Yess No [J bah oO 
been addressed? now 

4. Do you have any other specific concems with the Yes [J No [ Peck oO 

Ww 4 


proposed improvements that the City/Region should 
be aware of? Please explain below. 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Re, and Address: , 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
ge in Study documentation. With the exception of personal information, all comments received will become pa: of the public record. 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes ral No [J Don't [7j 

| Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes or No [ Don't 

| traffic congestion and pavement condition on Upper se] 

| Wentworth Street? 

3. Are there other transportation issues that have not Yess (e] No [J vale is} 
been addressed? now 

4. Do you have any other specific concerms with the Yes ale No [J Don’t [ . 

| proposed improvements that the City/Region should Know 


be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


| Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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Smith, Ray 


From: Norman, Gavin 

Sent: March 17, 2000 12:04 PM 
16: Smith, Ray 

Ce: RHWRDS, SPO Student 
Subject: SMATS comment 


| spoke with Mr. Phil Rh===GgeewseO+ re West 5th Street this morning. His concerns relate to safety along the 
section between Stone Church and Limeridge. Specifically, impatient drivers passing on the shoulder when vehicles are 
waiting to turn left into their driveways (especially in the area of Chester Avenue). Also where there is residential 
construction going on the sidewalk has been closed and kids are forced to walk on the narrow shoulders. It presents a 
Significant risk because vehicles average speeds are 60-70km/h. The traffic department are reviewing his concerns. 
When we get a response from Traffic we need to incorporate whatever solution they come up with (if at all) into the study 
along with my documentation here. 


Transportation, Operations and Environment 


TO: 
FROM: 


PHONE: 
DATE: 


SUBJECT: 


Karen Paes 
Joe asetey 
Lucy Strasser 


HSR Driver 


Unknown 


Roads Division 
Memorandum 


Our File: 60.36.02.1 


File 

G. Norman 

Project Manager 

Transportation, Operations & Environment 


(905) 546-2433 
2000 February 24 
Upper Wentworth - Telephone Discussions with the Public 
- Widening of upper Wentworth is good. Planting in medians is a waste of tax 
dollars. 


- Wanted to know the timing of the project. Recommended busbays along the 
curb lane. 


- Upset that bus stop on Limeridge west of Wentworth was removed as part of 
Linc project. Had A. McLaughlin respond. 


- Widening of upper Wentworth is good. 


- Widening of upper Wentworth is good. Concerned with intersection at 
Rymal - vehicles existing the Barn go wrong way and u-turn around island. 
Centre turn lane is a good idea. Hope that an adequate lane is put in to 
facilitate left turns into the park. 


Transportation, Operations and Environment 
Roads Division 


Memorandum 


Our File: 60.36.02.1 


oO? File 
FROM: G. Norman 
Project Manager 
Transportation, Operations & Environment 
PHONE: (905) 546-2433 
DATE: 2000 February 24 


SUBJECT: Upper Wentworth - Telephone Discussions with the Public 


V. Geese - Would like to see an improvement to UP north of Mohawk that would 
prevent drivers using the 2 lanes as a 4 lane road. Re-striping of Upper 
Paradise is good. 


Unknown - Widening of Upper Wentworth is good. Wanted to know the scope and 
timing of U. Wellington improvements. She lives on section between Rymal 
and Stone Church. Happy with plan. 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 
2000 March 13 Our File oe oe 
and 60.31.01 
3t 
VO 


Reconstruction of Upper Wentworth Street 
Regional Bicycle Route System — “Shifting Gears” 


| Further to your recent request, please find enclosed the following: 


1. Reconstruction of Upper Wentworth Street (Lincoln M. Alexander Parkway to Rymal Road), 
Information Package (March 1, 2000). 


| 2. Shifting Gears - A New Cycling Plan for Hamilton-Wentworth. 


If you have any questions, please contact our office. 


——, 


Girona sth MCLE. RPP: 


| Environmental Planner 
Predesign and Special Projects 


| rs:dt 
Encl. 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and Environment Division 


Roads Telephone: (905) 546-3720 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: rsmith@hamilton-went.on.ca 
2000 March 13 Our File Nos. 60.21.06.5 


Reconstruction of Upper Wentworth Street 


Further to your recent request, please find enclosed the Information Package (March 1, 2000), 


Reconstruction of Upper Wentworth Street (Lincoln M. Alexander Parkway to Rymal Road) 


If you have any questions, please contact our office. 


C. Ray 


ihe VG EPS. RPP: 


Environmental Planner 
Predesign and Special Projects 


rs:dt 
Encl. 


CITY OF HAMILTON AND 
REGIONAL MUNICIPALITY OF 
HAMILTON-WENTWORTH 


Transportation, Operations and 
Environment Division 


Roads Department Telephone: (905) 546-2433 
77 James Street North, Suite 320 Facsimile: (905) 546-2385 
Hamilton, Ontario L8R 2K3 E-mail: gnorman@city.hamilton.on.ca 
2000 April 25 Our File No. 60.21.06.5 
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Reconstruction of Upper Wentworth Street 


The City of Hamilton/ Regional Municipality of Hamilton-Wentworth would like to thank you for attending 
the Public Information Centre for the Reconstruction of Upper Wentworth Street. Your comments are 
being incorporated into the study. 


Feedback from the Public Information Centre showed that 89% of attendees who completed the 
questionnaire/comment sheet agreed with the proposal to widen Upper Wentworth Street. As well, 78% 
agreed that the proposed improvement will solve the problem of traffic congestion and poor pavement on 
Upper Wentworth Street. 


We are currently finalizing the Preferred Option (5 Lanes with Raised Median) and documenting the 
planning process in an Environmental Study Report (ESR) as per the Class Environmental Assessment 
for Municipal Road Projects. Upon completion of the ESR this spring, the City/Region will seek Provincial 
approval with the intention to begin construction this summer. 


At that time, a Notice of Completion will be mailed to you and advertised in local papers. The Notice will 
initiate a formal 30-day public review period during which you will have the opportunity to review and 
provide comments on the ESR. This will be your last opportunity to provide input into the planning 
process for this project. 


Gavin Norman, P.Eng. 
Project Manager, Engineering 
Predesign and Special Projects 
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City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes ye Nos fe] Don't [J 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes ie No [TT] Don't 
traffic congestion and pavement condition on Upper os 
Wentworth Street? 

3. Are there other transportation issues that have not ves Noi Don’t ye 
been addressed? Know 

4. Do you have any other specific concems with the Yes] No [J Don’t [J 
proposed improvements that the City/Region should aoe 


be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 
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The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes al No Don't [J 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes JR No [7] Don’t 
traffic congestion and pavement condition on Upper Know 
Wentworth Street? 

3. Are there other transportation issues that have not ves fy) No [] Don’t BE 
been addressed? Know 

4. Do you have any other specific concems with the Yes [J No By Don’t [J 
proposed improvements that the City/Region should Know 
be aware of? Please explain below. 

OTHER COMMENTS (please print): 

(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will becoine part of the public record. 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cros 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us i 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Tes) be No TJ Don't [J 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes K No [ Don’t [J 
traffic congestion and pavement condition on Upper dagen: 


Wentworth Street? 


3. Are there other transportation issues that have not Vee al No By Don't [7 
been addressed? Know 

4. Do you have any other specific concems with the Yes. fF] No & Don’t o f 
proposed improvements that the City/Region should ow | 


be aware of? Please explain below. 


OTHER COMMENTS (please print): | 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner | 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 

320-77 James Street North, Hamilton, Ontario L8R 2K3 

Femail: rsmith@hamilton- 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study ana may includ 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record: 


UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


| COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes [yy No [] Don’t [Cj 
Wentworth Street? Know 


2. Will the proposed improvements solve the problems of Yess 7 No [] Don’t (7 
traffic congestion and pavement condition on Upper Knows 
Wentworth Street? 

3. Are there other transportation issues that have not Yes [J No [] Don’t 2” 

| been addressed? Know 

4. Do you have any other specific concems with the Yes: | fel No KA von oO 

now : 


proposed improvements that the City/Region should 
| be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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oa leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

| City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


| Name and Address: } 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 


| them in Study documentation. With the exception of personal information, all comments received will become part c* the public record. 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cros: 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 

Please consider the following questions and provide your responses. Your comments are important to us i 
finalizing the improvements for Upper Wentworth. ; 


1. Do you agree with the proposal to widen Upper Yes No [J Don’t [7 
Wentworth Street? ; Bs 
a | 
2. Will the proposed improvements solve the problems of Yes all No 0 Don’t [J | 
traffic congestion and pavement condition on Upper oom 
Wentworth Street? yf 
3. Are there other transportation issues that have not Yess 7 No 77 Don't [7 
been addressed? Know 
4. Do you have any other specific concems with the Yes am No [J Don’t [7 
proposed improvements that the City/Region should BROW 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 

320-77 James Street North, Hamilton, Ontario L8R 2K3 

E-mail: rsmith@hamilton-went.on.ca | 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may inclu 
them in Study documentation. With the exception of personal information. all comments received will become part of the public record 


= So. 


oe { 


t 


gee 


UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


| City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. yes . 
a 


1. Do you agree with the proposal to widen Upper Yes ma No 


Wentworth Street? 
2. Will the proposed improvements solve the problems of Yes No 


traffic congestion and pavement condition on Upper 
Wentworth Street? 


Don’t oO 


Know 


Don’t oO 


Know 


3. Are there other transportation issues that have not Nes 7] No Don’t [J 


a 
O 
| been addressed? wf Know 


4. Do you have any other specific concems with the Yes [J No Don’t [J 
proposed improvements that the City/Region should Know 
| be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

| City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


: Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
| them in Study documentation. With the exception of personal information, all comments received will become part u/' the public record. 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper a No Don’t [J 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes wa Nonna Don’t [J 
traffic congestion and pavement condition on Upper Know 


Wentworth Street? 


3. Are there other transportation issues that have not ess 5[e] Noi ifm Don't fy 
been addressed? Know 

4. Do you have any other specific concerns with the Yes [J No Don’t [7 
proposed improvements that the City/Region should Know 


be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 


Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


Name and Address: 


To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use duning this Study and may include 
them in Study documentation. With the exception of personal information, all comments received will become part of the public record. 


| UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
| TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


| City of Hamilton/Regional Municipality of Hamilton-Wentworth 


| COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


|Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes lal No bes oO 
Wentworth Street? now 
2. Will the proposed improvements solve the problems of Yes AY No [J pone oO 
traffic congestion and pavement condition on Upper sca 
Wentworth Street? 
3. Are there other transportation issues that have not Yes [y No pet oO 
been addressed? now 
4. Do you have any other specific concems with the Yes [) No O° Don’t [7 
‘ Know : 


proposed improvements that the City/Region should 
be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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== leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


: Ray Smith, Environmental Planner 

City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


ne and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
joa in Study documentation. With the exception of personal information, all comments received will become part c the public record. 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cro: 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes iw No [7 Don't [7 
Wentworth Street? Know 
2. Will the proposed improvements solve the problems of Yess) No [Tj Don't [7 
traffic congestion and pavement condition on Upper ica! 
Wentworth Street? 
3. Are there other transportation issues that have not Yes a No Don't [7 | 
been addressed? Know 
4. Do you have any other specific concerns with the Yes n/ No [J Don’t [4 
Proposed improvements that the City/Region should — 


be aware of? Please explain below. 
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Please leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


Ray Smith, Environmental Planner 
City of Hamilton/Regional Municipality of Hamilton-Wentworth 

320-77 James Street North, Hamilton, Ontario L8R 2K3 

E-mail: rsmith@hamilton-went.on.ca | 


Name and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain 


! your comments on file for use during this Study and may includ 
them in Study documentation. With the exception of personal informati 


on, all comments received will become part of the public record. 
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UPPER WENTWORTH STREET 


RECONSTRUCTION FROM LINCOLN M. ALEXANDER PARKWAY (“LINC”) 
) TO RYMAL ROAD 
CLASS ENVIRONMENTAL ASSESSMENT 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 


COMMENT SHEET 


The Technically Preferred Design Option to reconstruct Upper Wentworth Street provides for a five-lane cross 
section with a raised centre median. The proposed reconstruction will occur in 2000 and 2001. 


Please consider the following questions and provide your responses. Your comments are important to us in 
finalizing the improvements for Upper Wentworth. 


1. Do you agree with the proposal to widen Upper Yes oo No J Don’t 
Wentworth Street? Know 

2. Will the proposed improvements solve the problems of Yes ma No [J Don't 

| traffic congestion and pavement condition on Upper food 
Wentworth Street? 

3. Are there other transportation issues that have not Yes ae No [J Don't [J 

| been addressed? Know 

4. Do you have any other specific concems with the Yes [J No oe Don't [7 
proposed improvements that the City/Region should — 


| be aware of? Please explain below. 


OTHER COMMENTS (please print): 
(additional room on reverse) 
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apes leave your completed Comment Sheet in the drop box provided or mail (before March 15, 2000) to: 


City of Hamilton/Regional Municipality of Hamilton-Wentworth 
320-77 James Street North, Hamilton, Ontario L8R 2K3 
E-mail: rsmith@hamilton-went.on.ca 


| Ray Smith, Environmental Planner 


ie and Address: 
To fulfil Environmental Assessment Act requirements, we will maintain your comments on file for use during this Study and may include 
ii in Study documentation. With the exception of personal information, all comments received will become part co. the public record. 
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Appendix D 


Documentation for Access Conditions 
At 1146-1166 Upper Wentworth Street 


Transportation, Operations and Environment 
Roads Division 


Nemorandum 


Our File: 


TO: G. Norman 
Project Manager 
Transportation, Piel ations & Environment 


i sportation) 
fa ironment 


FROM: H. N. Groen - 
Development C 
Transportation, 


PHONE: (905) 546-4278 
DATE: 2000 April 28 
SUBJECT: Lands at No. 1158 Upper Wentworth Street 


West Side - Immediately South of the Freeway 
City of Hamilton 


As per our conversation, please find attached an information package which contains 
Regional Council resolutions, our comments on the site plan application, our sight line 
ePrny checks | in tke eG 


He. The Modified 
Subdivision eee with ns City a Samia indicates that access to Upper 
Wentworth Street from this site will be from one access only. Since the MSA was with 
the City, we could not put Regional Access conditions in it since the removal of the 
median is under Regional jurisdiction. 


You will note that Regional Council at first asked the City to require that access to the 
lands at No. 1158 Upper Wentworth Street be from the extension of the internal 
neighbourhood street. Regional Council was asked by City Council to reconsider this 
matter, but instead it was resolved by Regional Council to post a sign on the property, 
indicating that a median island was to be constructed and that access to the site would 
be restricted to right turn in/out only. 


You will also note that the sign was not posted on the site at the time of site 
development. At that time the Region had already completed the construction of the 
interchange of Upper Wentworth Street and the East-West Freeway including the 
construction of the median island on Upper Wentworth Street adjacent to the subject 
lands. 


Should you require further information on the Zoning Application files and the Land 
Severance files, please call me. 


HNG 


REGIONAL ENVIRONMENT DEPARTMENT 


MEMORANDUM 


IIA AAAS ATRIA ETT TTT TIA TTA AOS IT TOS ORAS SAAR OOS SN AAA et 


LO; K. Bhargava YOUR FILE: DA-92-4] 
Junior Landscape Architect 
Urban Design Section 


FROM: Sis Upelli ve Pel. OUR FILE: E220-0309 
Development Co-ordinator S727-61 
Regional Environment Department PHONE: (905) 546-4142 
SUBJECT: Wentworth Court Addition DATE: 1997 February 5 


Street Townhouses - Site 
Plan Control Application 
DA-92-41 


The revised grading plan submitted dated August 15, 1996 is approved with respect to 
grading. Attached are two Stamped approved copies of the grading plan for your use. Upon 
completion of the Site Plan Agreement please return one copy to our Office for our files. 


The following comments were received from the Regional Transportation Department, Roads 
Division. 


We have reviewed the revised grading plan received on January 20, 1997 and submit the 
following comments. Although these comments have been made previously, they are repeated 
for your convenience since we are not aware if all of them have been addressed to date. 


(1) The required road allowance widening on Upper Wentworth Street, shown as Part 3 
on Reference Plan 62R-6077, has been acquired by the Region by Instrument No. 
149487. Therefore we do not anticipate any further road allowance widenings at this 
time. 


(2) On March 2, 1993, Regional Council authorized the deletion of the requirement for a 
10.67 m berm easement upon the Region receiving title to Part 3 of Reference Plan 
62R-6077. Since this land transfer is complete, the berm easement adjacent to the 
Freeway is no longer required. 


Cont’d... 


= page 2 - 
February 5, 1997 


Wentworth Court Addition 
Street Townhouses - Site 
Pian Control Application 
DA-92-41 (cont’d) 


(3) 


(4) 


(3) 


Regional Council Resolution 4.5 of the Transportation Services Report dated June 16, 
1992 states that: 


"That Regional Council request Hamilton City Council to include as a condition of site 
plan approval, that a sign be erected on the Site, to the satisfaction of the 


such sign to be erected prior to any construction on the site and to remain until all the 
units have been sold.” 


The Region has completed the bridge construction over the East-West Freeway and a 
raised concrete median island was constructed on Upper Wentworth Street, adjacent 
to lands at No. 1158 Upper Wentworth Street. This existing median will restrict 
access to Upper Wentworth Street to Tight turn in and right turn out only from the 
subject lands. Since the "future median" noted in the Council resolution has been 
constructed, the requirement for the Sign placement on the site, as noted in the above 
resolution, is no longer required. 


As a condition of approval, the existing curb cut for the existing access on Upper 
Wentworth Street to the Previous house and garage must be removed and restored to 
a barrier curb cross section to the Satisfaction of the City of Hamilton Department of 
Public Works and Traffic. Approach Approvals are also required for the new access 
to the townhouse site at the southerly end of the property. 


Cont’d... 


~ page 3 - 
February 5, 1997 


Wentworth Court Addition 
Street Townhouses - Site 
Plan Control Application 
DA-92-41 (cont’d) 


(6) 


(7) 


F® 


(9) 


It is our understanding that this Property will be developed as freehold townhouses. At 
such time as the applicant/owner submits applications to sever these lots, we will 
require that appropriate mutual rights-of-ways be registered on title adjacent to all the 
lots created to ensure that cach property can access the one driveway to Upper 
Wentworth Street located at the southerly limits of the development block. 


To match the perpendicular centreline road grades will require extensive regrading 
within the Upper Wentworth Street road allowance and the applicant must contact and 


works within the road allowance. All costs associated with these works are the sole 
responsibility of the applicant/owner. 


It is unclear from the plans submitted whether any trees will be removed from within 
the Upper Wentworth Street toad allowance, as widened. Any tree removal from the 


As a condition of site plan approval, we recommend that an appropriate agreement be 
registered on title to provide a common driveway for each of the units to the one 
access point on Upper Wentworth Street. Individual driveways for these residential 
units will not be permitted to Upper Wentworth Street. 


Cont’d... 


- Page 4 - 
February 5, 1997 


Wentworth Court Addition 
Street Townhouses - Site 
Plan Control Application 
DA-92-41 (cont'd) 


(11) Inthe absence of any other details shown, we advise that any other works which may 
occur within the Upper Wentworth Street road allowance, as widened, must conform 
to the Region of Hamilton Roads Use By-law. 


If there are any queries with respect to the Roads Division comments please contact 
Mr. H. Groen at 546-4278. 


Pat, J Chit: 


Charles A. Unelli, C.E.T. 
Development Co-ordinator 


cc: J. Morgante, Project Manager 


MEMORANDUM 
PLANNING & DEVELOPMENT DEPARTMENT [ ae 
URBAN DESIGN SECTION ae 


Bo eS 
Date: October 18, 1995 File:DA92-41 
To: Eugene P. Chajka, Manager of Development, Roads Department 
Attention: C. Unelli / D. Waddell 
From: John Sakala Ext: 4429 


Senior Landscape Architect 


Re: DA92-41 for 1158 Upper Wentworth Street 


eh oe 2 


IN proceeding with the above noted application ( attached letter of March 12, 1993 and report approved 
on March 10,1993) the architect has submitted revised plans. 


Please advise if the attached plans address your requirements and return the two plans with your 
comments. 


jps/da92-41 .ec/oct18/95 


CITY OF HAMILTON 
- RECOMMENDATION - 


DATE: 1993 February 26 
DA-92-41 (ZA-91-87) 
Crerar Neighbourhood 


REPORT TO: Don Druny, Chairman 
Henry Merling Ward Alderman of 
the Planning and Development Committee 


FROM: Mr. J. D. Thoms 
Commissioner of Planning and Development 


SUBJECT: Site Plan Control Application DA-92-41 for a 10 unit street 
townhouse development at 1158 Upper Wentworth Street. 


RECOMMENDATION: 


That approval be given to Site Plan Control Application DA-92-41 by Tyka Investments Limited, 
owners of lands known as 1158 Upper Wentworth Street for a 10 unit street townhouse 
development subject to the following: 


1) modification to plans in relation to notes and dimensions as marked in red on the plan; 


ll) approval by the Committee of Adjustment of a variance to permit a single access from 
Upper Wentworth Street with a common lane to service each unit: 


111) Provision of the appropriate agreement to be registered on title to provide the common 
driveway for each of the units to one access point on Upper Wentworth Street; 


iv) Submission of a revised grading plan to the satisfaction of the Commissioner of the 
Transport/Environment Services; 


¥ Vv) Registration on title of a provision indicating that a sign will be placed and maintained 
on the property by the owners, indicating that the access to the site will be restricted to 
right in and right out only, due to the construction of a raised concrete median island on 
Upper Wentworth Street to advise all owners in the event of resale and until such time 
as the raised island 1s constructed on Upper Wentworth Street; 


V1) 


Vil) 


we 


V.J. Ab 


9) 


Dedication to the Region of Part 3 of Reference Plan 62R-6077 for road widening 
purposes; and, 


Provision of a note on the plan indicating that the two northerly units would be permitted 
upon removal of the 10.67 m berm easement by Regional Council. 


) \n ai 


am, M.C.LP. 


Director of Local Planning 


Approved Date: | 


\ \ 
a \ 
Alderman Don Drury \ \ | 


Chairman 


Lr 
fe 


ve 
y \ 
Alderman Henry Merling if , Li 42 PCze 


Ward Alderman 


/ 


BACKGROUND: 


Plans have been submitted for a 10 unit, two storey, street townhouse development at 1158 Upper 
Wentworth Street. The development proposes one main access point from Upper Wentworth 
Street with a common service lane for access to each individual garage unit. 


COMMENTS RECEIVED: 


The Roads Department has advised that the plans will be approved when the following 
recommendation have been dealt with: 


"1) 


2) 


3) 


4) 


It appears the existing elevations shown are taken directly from the original Aspen Estates 
- Phase 1 subdivision plans dated J uly 1986 and the south property line elevations are the 
Proposed elevations for the abutting subdivision. Please Supply up-to-date survey 
elevations including, existin g and proposed centreline of Upper Wentworth Street, existin g 
and proposed elevations at all lot corners and at 15 metre intervals along property lines, 
and sufficient internal information to determine existing and future drainage patterns. 


Please indicate the geodetic bench mark used to determine elevations on site. 


If the applicant wishes to construct the 1.5 metre walk within the road allowance he 
should first contact Mr. Reg Meiers in the Public Works Department. 


According to our information sewers have not yet. been installed in the court to the rear 
of these lands and it is unclear how the applicant plans to connect the rear yard 
catchbasins, please Clarify. 
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City of Hamilton 


Plan Showing 
Lands Subject to 


Site Plan Control 
Application DA-92-41 
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M9 Site of the Application 


Scale Reference File No. 
1:5000 DA-92-41 


Date 
AUGUST, 1992 


THE REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


Planning and Development Department 

71 Main Street West, Hamilton, Ontario L8N 3T4 
(416) 546-4221 Fax (416) 546-4202 
TDD-546-2448 


Reter to File No. DA-92-41 
March 12, 1993 Absraisa of 
Your file No. 


Tymoshuk & Tymoshuk Architect 
Unit #4 - 288 Grays Road 
Hamilton, Ontario 

L8E 1V5 


Dear Sir: 


Re: Site Plan Control Application DA-92-41 for 1158 Upper Wentworth Street 


On March 10, 1993, the plans submitted with respect to the above application were approved on the 
following basis: 


i) Modification to plans in relation to notes and dimensions as marked in red on the plan; 


ii) approval by the Committee of Adjustment of a variance to permit a single access from Upper 
Wentworth Street with a‘common lane to service each unit; 


ill) Provision of the appropriate agreement to be registered on title to provide the common driveway 
for each of the units to one access point on Upper Wentworth Street: 


' iv) Submission of a revised grading plan to the satisfaction of the Commissioner of the 
Transport/Environment Services: . 


pf Vv) Registration on title of a provision indicating that a sign will be placed and maintained on the 
property by the owners, indicating that the access to the site will be restricted to right in and right 
out only, due to the construction of a raised concrete median island on Upper Wentworth Street 
to advise all owners in the event of resale and until such time as the raised island is constructed 
on Upper Wentworth Street: 


Vi) Dedication to the Region of Part 3 of Reference Plan 62R-6077 for road widening purposes; and, 


Vii) Provision of a note on the plan indicating that the two northerly units would be permitted upon 
removal of the 10.67 m berm easement by Regiona! Council. 


For your information, also are attached the various comments made by the departments in regard to this 
application. 


re 


se 
jf 


Would you please have the plans modified as required and submit to this office five copies of the approved 
plans and drawings with the undertaking properly executed. 


Prior to the release of the final executed plans to the Building Department, the above noted conditions must 
be fulfilled. It is the applicant's responsibility to advise this Department when those requirements have 
been completed. 


If you require any clarification, please contact Mr. John Sakala of this office at 546-4429. 


Yours truly, 


V.J. Abraham, M.C.I.P. 


“ Director of Local Planning 


/ma 
Encl. 
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Xi 
FROM: Eugene P. Chajka, P. Eng. 4 OUR oe E20-0309. a a ar 
Manager of Development PHONE: a a 
Roads Department DATE: 1992 November 17 


. 


SUBJECT: Site Plan Control Application DA-92-41 for a townhouse | 
development at 1158 Upper Wentworth Street, Hamilton | 


GRADING AND SERVICING 


The grading plan submitted dated July 24, 1992 will be approved when the following 
recommendations have been dealt with. 


1) It appears the existing elevations shown are taken directly from the original Aspen 
Estates - Phase 1 subdivision plans dated July 1986 and the south property line 
elevations are the proposed elevations for the abutting subdivision. Please supply 
up-to-date survey elevations including, existing and proposed centreline of Upper 
Wentworth Street, existing and proposed elevations at all lot corners and at 15 metre 
intervals along property lines, and sufficient internal information to determine 
existing and future drainage patterns. 


. 2) Please indicate the geodetic bench mark used to determine elevations on site. 


3) If the applicant wishes to contruct the 1.5 metre walk within the road allowance he 
should first contact Mr. Reg Meiers in the Public Works Department. 


4) According to our information sewers have not yet been installed in the court to the 
rear of these lands and it is unclear how the applicant plans to connect the rear yard 
catchbasins, please clarify. 
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Site Pl 
develo 


Cont’d 


an Control Application DA-92-41 for a townhouse 
ment at 1158 Upper Wentworth Street Hamilton 


TRANSPORTATION COMMENTS 
OES ATION COMMENTS 


1) 


2) 


4) 


5) 


Cont’d 


The designated road allowance width of Upper Wentworth Street is 36.58m. In 
accordance with this designation, we recommend that as a condition of site plan 
approval that Part 3 of Reference Plan 62R-6077 be dedicated to the Region for 
road widening purposes. 


The Traffic Department to comment on access design and location. The applicant 
will require an Access Permit from the Traffic Department prior to the construction 
of the access. The applicant should contact the City of Hamilton Public Works 
Department to determine the requirement of, length of and diameter of ditch culvert 
required. We have attached Regional Council Resolution 4.5 of the TSC Report 
dated June 16, 1992. A sign must be placed on the property indicating that access 
to the site will be restricted to right in and right out due to the construction of a 
raised concrete median island on Upper Wentworth Street. In the event of resale 
we also recommend that this clause be inserted and registered on title until such 
time as the raised concrete median island is constructed on Upper Wentworth Street. 


According to our records, Blocks 1 and 2 on the site plan are still one property. We 
also require storm and Sanitary sewer easements to service these lands from the 
extension of Crerar Drive. Since the servicing comes from the west, lands to the 
west owned by R. Shelley will be required to install these services in their proper 
location. Therefore as a condition of approval we iecommend that the Owner enter 
intO appropriate agreements with the City of Hamilton and the Region for the 
extension of the services across that one foot reserve on Crerar Drive, the dedication 
of lands required for the cul-de-sac construction, and all costs related to this 
construction of the services on the Crerar Drive extension and the sidewalk 
construction on Upper Wentworth Street. 


Comments from the Special Projects Office are attached for inclusion into this site 
plan approval. 


—! 
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Site Plan Control Application DA-92-41 for a townhouse 
development at 1158 Upper Wentworth Street, Hamilton 
Contd. 


6) We require 5m by 5m visibility daylight triangles between the accesses and the 
widened property line in which the maximum height of objects, mature vegetation 


>) We have attached a copy of a cul-de-sac design and street layout previously 
submitted with Aspen West - Phase ] plan of subdivision and engineering drawings 
which could be used for this development (preliminary only). 


8) Any other works which may occur within the road allowances, as widened, must 
conform to the respective Streets By-laws. 


EH/md 4" 


\ Attach. 


cc: B. Douglas, Regional Surveys 
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4 That Regional Council request Hamilton City Council to include as a condition of 
site plan approval, that a sign be erected on the site, to the Satisafaction of the 
Commissioner of Transportation/Environmental Services, indicating that access to 
the site will be restricted to right turns in and out because of a future median, such 


sign to be erected prior to any construction on the site and to remain until all units 
have been sold. Item 45 


ai. 


my! That the Regional Chairman, Repi0tia¢iles 
authorized and directed to exgemee"The necessam™ecum entation for the Special 


oregmmett tor Mr. John Fortino for propertY™heeated é 
y Road and Miles Road, Glanbrook. 
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tf 
*r Item 52 
C TSC 


: erred from Project Centre 3111732 (Freeway 
Construction - Holding roject Centre 3111008 (King re 


Construction). 


Red Hill Creek Expressway - Access Control - Regional Roads in the Vicinity of the 
Red Hill Creek Expressway (RDS 92-201) 


That Hamilton City Council be requested to reconsider the approval of the zoning 
change to 1158 Upper Wentworth Street so as to require access to the proposed 
townhouse block from the extension of Crerar Drive. Item 4.6 


zeological Investigations - Glancaster Road, Ancaster (RDS 92-225) 


b)  Thata purchase\ der of $21,000 (including GST) be issue to Archaeological 


Services Inc. for as whacological investigations; 


c) That expenditures be\ charged to Account Centre 1-59004-3111114 
(Archaeological Studies); ~\ 


d) That $21,000 be een ,from Project Centre 3111732 (Freeway 
Construction - Holding Account) ¥o Project Centre 3111114 (Archacological 
Studies). X Item 4.7 

Fish Habitat Assessment and Wetland Evalua¥on - Tiffany Creek (RDS 92-226) 


a) That C, Portt and Associates be retained to & 
and wetland evaluation for the Tiffany Creek} 


out a fish habitat assessmert 
Ancaster, 


b) That a purchase order in the amount of $13,000 ( ; 
c) That expenditures be charged to Account Cer\ 

(Environmental Studies); 
d) That $13,000 be transferred from Project Centre 311732 (Freeway 


Construction - Holding Account) to Project Centre 3111114 (Agviron- mental 
Studies). Item 4.8 


Council - June 2, 1992 
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REGION OF HAMILTON-WENTWORTH . G 


- RECOMMENDATION - 


DATE: May 13, 1992 
(File No. 80.01.01 - G. Moore - ID 883) 


REPORT TO: Chairman and Members 
Transportation Services Committee 


FROM: E. M. Gill, P.Eng. 
Senior Director 
Roads Department 


SUBJECT: Red Hill Creek Expressway 
Access Control - cca Roads in the 
Vicinity of the Red Hill Creek Expressway (RDS 92-201) 


RECOMMENDATION: 


That Regional Council request Hamilton City Council to reconsider the approval of the zoning 
change to 1158 Upper Wentworth Street so as to fequire access to the proposed townhouse 
block from the extension of Crerar Drive. 


WET 


E. M, Gill, P.Eng. 
FINANCIALISTAFFING/LEGAL IMPLICATIONS: 
None 
BACKGROUND: 


On March 6, 1990, Regional Council adopted Item 4 of the Freeway Steering Committee, 
Report 2-90, which sets out a policy to control new developments in the vicinity of the Red 
Hill Creek Expressway. The report stated that ”...the roposed controls will protect the 
considerable financial investment in the Expressway. If the controls are not implemented, 
traffic in the vicinity of the ramp terminals may experience significant delays and associated 
costs.” 


i 
The special recommendations in the report, adopted by Council; were: 


”a) That no access be permitted between Limeridge Road and the East-West F reeway 


at Garth Street, West Sth Street, Upper Wellington Street and Upper Ottawa 
Street; 


' b) That the Project Office continue to review all site plan and zoning applications 
within 300 m from the centreline of the East-West Freeway, particularly, in regard 
to access and adjacent development controls; and 


c) That the Commissioner of Engineering and the loca! traffic departments review 
proposed developments using the recommendations set out in this report.” 


Coa 
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~ Page 2 - 
May 13, 1992 


Re: RHCE 
Access Control - Regional Roads in the 
Vicinity of the Red Hill Creek Expressway 


Cont’d.... 


This last recommendation referred to, among others, a diagram illustrating driveway location 
criteria (Exhibit 1). 


The proposed development for eight townhouses at 1158 Upper Wentworth Street shows an 
access to Crerar Drive via a vena adjacent to an existing single family dwelling (Exhibit 2). 
The location of this access is acceptable to the Regional Planning and Roads Departments. 


On Tuesday, April 28, 1992, Hamilton City Council approved a zoning change for 1158 Upper 

Wentworth Street which required the proposed development to get access off Upper 

Wentworth Street. The Roads Department is opposed to such access as it would be within 

110m from the interchange ramp terminal. It would adversely affect the safety and traffic 

rations near the deg terminals and establish a precedent for relaxing access control. The 

ity of Hamilton should therefore be requested to reconsider the conditions for approval for 
this zoning change. 
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Appendix E 


Built Environment Featured Identified Within Study Area 


a 


Built Environment Features iden 


ee Location 
A 1189 Garth 
B 723 Rymal Road South 


1 
1 


00 


Buttermilk Falls and Mountain Brow Boulevard 


9 Albion Falls and Mountain Brow Boulevard 


West side of Dartnall Road, south of Stone Church 
Road, adjacent to former railway line 
West side of Dartnall Road, south of Stone Church 
Road, adjacent to former railway line 


996 Rymal Road East 
550 Rymal Road East 
323 Rymal Road East 


N ine) 


3 
3 
3 


0 
1 
Pa 


tified Within Study Area 


Description 


Stone house c. 1865 


Regency Style house, brick c. 1840 


Concrete Culvert c. 1920? 


Concrete Arch bridge c. 1907 


Mill c. 1949 


Complex of three concrete Silos 


Ontario Gothic house, frame c. 1880 


Farmhouse, frame c. 1857 


Ontario Gothic farmhouse, frame c. 1870 


3 
3 
3 
3 
3 
3 


3 
4 
5 
6 
v4 
8 


311 Rymal Road East 

306 Rymal Road East 

156 Rymal Road East 

615 Stone Church Road East 
25 Redmond Drive 


249 Stone Church Road East 


East side of Upper Wellington, south of Stone 
Church Road 


1268 West 5" Street 
1155 West 5™ Street 


Farmhouse, brick c. 1885 


Italian vernacular farmhouse, brick c. 1900 


Cemetery 


Ontario Gothic farmhouse, frame c. 1870 


Ontario Gothic house, brick c. 1875 


Stone house, designated under Ontario Heritage Act 
c. 1860 


Queen Anne style house, brick c. 1895 


4 
4 


0 
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oO 
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42 1073 West 5" Street 


43 398 Mohawk Road East 


Cultural Landscape Units Identified Within Study Area 


Description 


Lot 1, Concession 7 in former Township of Barton Arbour Road 


Head of Red Hill Creek Valley marking boundary between former 

Township of Barton to the west and former Township of Saltfleet to Pritchard Road 

the east 

East of Albion Falls and north of Mountain Brow Blvd. / Mud Street 
West of Mountain Brow Boulevard and Albion Mills Mill pond remnant 


Right-of-way extends from Hannon to Twenty Road East Former railway right-of-way of 


Hamilton and Lake Erie Railway 


Rymal Road East and Dartnall Road Settlement of Hannon 


Barton Stone Church and Cemetery 
Southwest corner of Stone Church Road and Upper James Street 


Designated (pending) under Ontario 
Heritage Act c. 1845 - 47 

South Mountain Area Transportation Master Plan 

Environmental Study Report 


. . 
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Appendix F 


Road Conditions Analysis 


South Mountain Transportation Study 


Road Condition Analysis 


An assessment of road condition was carried out using output from the Region's Infrastructure 
Management Services database. It is an analysis tool that provides information about the road 
surface, base and structural integrity. From this data, information about the relative service life 
of each section of road can be obtained. 


Road condition for the purposes of simplicity has been described in a range from Poor to 
Excellent and further separated into three time frames that indicate when the road should be 
improved. Results of the Road Condition assessment are shown on the attached exhibit 3.5. 


A. Roads considered in Poor-Fair and Fair condition have the highest need for improvement in 
the short term (1-8 years). In order of priority they include the following: 


1. Upper Wentworth Street 
2. Upper James 

3. Upper Sherman Avenue 
4. 
5 
6 


Upper Gage 


. Rymal Road 
. Upper Wellington Street 


- Rymal to Linc 

- Linc to Stone Church 

- Rymal to Linc 

- Rymal to Linc 

- West 5" Street to Springside Drive 
- Rymal to Linc 


Roads that are in Fair-Good to Good condition needing repair in the medium term (8-12 


years), in no particular order, include the following: 


Upper Paradise Road 
Garth Street 

West 5™ Street 
Upper James Street 


Upper Wellington Street 
Upper Sherman Avenue 
Upper Gage Avenue 
Upper Ottawa Street 
Rymal Road 


Stone Church Road 
Mohawk Road 


- Rymal to Stone Church 
- Rymal to Linc 
- Rymal to Mohawk (except for Linc crossing) 


- Rymal to Stone Church 
- Linc to Mohawk 


- Linc to Mohawk 

- Stone Church to Mohawk 

- Thorley/Edwina to Mohawk 

- Stone Church Road (except for Linc crossing) to Mohawk 


- West city limit to West 5" 
- Upper Wellington to east city limit 


- West city limit to Upper Wellington 


- West city limit to Garth 
- East of Garth to Upper Gage Avenue 
- Upper Ottawa to Mountain Brow 


. Roads in Very Good condition typically include roads constructed in the past 10 years. The 
following roads won't need repair of any significance for 12-15 years: 


e The Linc - entire length 

e Stone Church Road - Upper Wellington to east city limit 
e Mohawk Road - Upper Gage to Upper Ottawa 

e Upper Paradise Road - Stone Church to Mohawk 

e Upper Wellington Street - Linc to Mohawk 

e Upper Gage Avenue - Stone Church to Thorley/Edwina 

e Upper Ottawa Street - Rymal to Stone Church 

e Dartnall Road - Rymal to Linc 


e Allroad sections crossing the Linc - Upper Paradise to Upper Ottawa 
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